MINUTES  OF  ADJOURNED  MEETING  AT  THE  CALL  OF  THE  CHAIR  OF 
THE  FIFTY-SECOND  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282,  CITY  HALL,  JANUARY  3,  1934. 


The  following  members  were  present: 

Commissioners:  Byington,  Filmer,  Eddy,  McCalikum  and  Murphy* 
President  Lewis  F.  Byington,  presided. 

Commissioner  Eddy  moved  that  the  lowest  bidder  under 
Proposition  "A""  be  awarded  the  contract  for  construction  of  the 
CALAVERAS  PIPE- LINE.    This  motion  was  seconded  by  Commissioner 
Filmer  and  stated  by  the  President. 

Whereupon,  Commission  McCallum  moved  an  amendment  to 
the  motion  by  substituting  the  words  "Lowest  bidder  under 
Proposition  *B**  in  lieu  of  the  words, "Lowest  bidder  under 
Proposition  An*~  The  amendment  was  seconded  by  Commissioner 
Murphy,  but  was  lost  by  the  following  vote: 

Ayes:  Commissioners  McCallum  and  Murphy 

Nayes:  Commissioners  Byington,  Filmer  and  Eddy. 

Thereupon,  the  President  called  for  a  vote  on  the  original 
proposition,  namely,  adoption  of  the  following  resolution,  being 
Resolution  No.  415,  as  follows: 

RESOLUTION  NO.  415 


RESOLVED,  That  the  contract  tot  the  following  public  work  to 
be  performed  for  the  Public  Utilities  Commission  of  the  City  and  County 
of  San  Francisco,  in  pursuance  of  the  provisions  of  the  Charter  of  said 
City  and  County,  to-wit 

FOR  THE  CONSTRUCTION  OF  CALAVERAS  PIPE  LINE, 
SAN .FRANCISCO  WATER . DEPARTME NT „ SPECIFICATION  NO.  45 

be,  and  the  same  is  hereby  awarded  to  BECHTEL  COMPANY,  they  being  the 
lowest  regular  and  responsible  bidder  therefor,  under  Proposition  **A" 
at  the  following  unit  prices  for  estimated  quantities  stated:  ,  . 


Item  1      Removing  portions  of  existing  44**  pipe,  not 

buried,  and  relaying  in  trench 
Item  1-b  Removing  portions  of  existing  44**  pipe, 

not  buried,  and  relaying  on  trestle  bents 

or  piers, 

Item  1-c  Removing  portions  of  existing  44**  pipe, 

not  buried,  and  relaying  in  tunnel, 
Item  2     Removing  buried  portions  of  existing  44"  pipe, 
Item  3     Removing  portions  of  existing  36"  pipe,, 
not  buried, 

Furnishing  and  installing  44"  pipe  elbows, 


>1.50  per  lin  f 


1.80 

2.30 
1.80 


« 


?! 


11  11 

W  tt 

»  tt 

n  « 


Item  4 
Item  4 
Item  5 
Item  5 
Item  6 


0.75 

#30.00  per  bevelled 
coursfc 


-b 


-a 


-b 


-a 


Item  6-b 


Furnishing  and  installing  44  w  pipe 
specials  other  than  elbows, 
Removing  valves, 8"  or  smaller  and  misc. 
fittings  from  existing  line, 
Removing  valves,  tapers  and  flanges 
larger  than  8"  from  existing  line, 
Installing  miscellaneous  fittings  and 
valves  8"  or  smaller,  furnished  by  City 
or  removed  from  existing  line, 
Installing  valves,  tapers  and  flanges 
larger  than  8"  and  Venturi  meter,  furnish- 
ed by  City  or  ..removed  from  existing  line, 


f50.00    per  lin  ft 
0.20    per  pound 


0.15 


0.20 


0.10 
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Item  7 
Item  8 
Item  9 
Item  10 
Item  11 
Item  12 
Item  12 
Item  12 
Item  12 
Item  13 


-b 


-c 


-a 


-a 


-  Furnishing  and  installing  cast  steel 
saddles,  nozzles  and  flanges, 

-  Furnishing  and  installing  6tt 
gate  valves, 

•  Furnishing  and  installing  8W 
gate  valves, 
-Furnishing  and  installing  6W  ' 

vacuum  valves, 
-Furnishing  and  installing  air 
valves , 

-a  Furnishing  and  installing  cast 
iron  pipe  and  fittings, 
Furnishing  and  installing  wrought 

iron  pipe  and  misc.  pipe  &  fittings 
Furnishing  and  installing  galvanized 
-corrugated  culverts, 
Furnishing  and  installing  reinforced 

plates,  stiffeners  and  misc.   stl  work, 
Trench  and  misc.  excavation,  earth 
. and  gravel , 

Trench  and  misc.  excavation  rock, 
Screening  material  for  backfill, 
Hauling  material  for  backfill, 
Concrete,  Class  A, 
Concrete,  Class  B, 
Reinforcing  steel  in  place, 
Tunnel  excavation, 
Tunnel  lining, 

Cast-in-place  concrete  piles  for 

pier  footings, 
Grouting  under  pier  footings , 
Furnishing  and  installing  structural 
-steel  trestle  bents, 
Item  23-a  Excavation  for  permanent  roads,  earth 
and  gravel, 

Item  23-b  Excavation  for  permanent  roads,  rock, 
Item  24 
Item  25 


0.20  per  pound 
f  50.00  each 


75.00  ■ 


200.00  tt 


40.00  w 


Item  13 

Item  14 
Item  15 
Item  lp 
Item  16 
Item  17 
Item  18 
Item  19 
Item  20 

Item  21 
Item  22 


-b 


•a 
•b 


Transporting  material  for  road  fills, 
Construction  of  road  opposite  pipe  line 


stations  26  f  00  to  34  f  00 

Item  26-a  Miscellaneous  timber  structures, 
Douglas  Fir, 


0.12 

per  pound 

0.20 

« 
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n 

tt 
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tt 

cu  yd 

2.50 

«  tt 
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0.40 
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16.50 
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1.10 

per  sack 

0.07 

per  pound 

0.55 
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1.50 
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0.55 

tt 
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1.50 

per  lin  f 

100.00  per  thousand  ft  board 
meas  • 


Item  26-b  Miscellaneous  timber  structures, 


Redwood, 


?120.00  per  thousand  ft  bd  meas. 


The  total  amount  of  the  contract  on  the  basis  of  the  estimated 
quantities  under  Proposition  ",Itt  as  above  is  1 223, 6 23. 00. 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

Funds  for  this  work  are  available  under  Appropriation  224-1. 

Foregoing  resolution  was  adopted  by  the  following  vote: 

Ayes:  Commissioners:  Byington^  Filmer  and  Eddy. 
Noes;  Commissioners:  McCallum  and  Murphy. 
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On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 


Pllmer,  the  following  resolution  was  unanimously  adopted: 


WHEREAS,  the  Chief  Engineer  and  Manager  of 
Hetch  Hetchy  Ys'ater  Supply  has  recommended  entering 
Into  an  agreement  with  the  American  Concrete  and 
Steel  Pipe  Company  for  extending  the  time  limit  for 
compile  tion  of  work  on  H.H.W.S.  Contract  No,  137 
to  February  J,  193h 9 

THEREFORE,  BE  IT  RESOLVED,  that  the  Public 
Utilities  Commission  of  the  City  and  County  of 
San  Francisco  hereby  approves  an  agreement  with 
the  American  Concrete  and  Steel  Pipe  Company  of 
extending  the  time  to  February  7»  193U >  f°r  com- 
pletion on  H.H.W.S. Contract  No.  137. 


On  motion  of  Commissioner  Eddy,  sedonded  by  Commissioner 


Filmer,  the  following  resolution  was  unanimously  adopted: 


WHEREAS,  the  Cief  Engineer  and  Manager  of  Hetch 
Hetchy  Water  Supply  has  recommended  entering  into 
an  agreement  with  City  Improvement  Company  and  A. 
Soda  &  Son,  for  extending  the  time  limit  for  com- 
pletion of  work  on  H.H.W.S. Contract  No.  1I43,  to 
February  7>  193k  > 

THEREFORE,  BE  IT  RESOLVED,  that  the  Public  Util- 
ities Commission  of  the  City  and  County  of  San 
Francisco  hereby  approves  an  agreement  with  City 
Improvement  Company  and  A.  Soda  &  Son  of  extending 
the  time  to  February  7,  193k  for  completion  on 
H.H.W.S. Contract  No.  llj.3. 


Thereupon,  the  meeting  adjourned,  to  be  resumed  at  the  call 
of  the  chair.  ^ 


RESOLUTION  NO.     Ill  6 


RESOLUTION  NO.  kl7 
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MINUTES  OF  THE  FIFTY-THIRD  REGULAR  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION  IN  ROOM  282,  CITY  HALL,  ON 

JANUARY  8,  1934 


The  following  members  were  present: 

Commissioners:  Byington,  Filmer,  Eddy,  McCallum  and  Murphy. 

President  Lewis  F.  Byington,  presided. 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Filmer,  the  minutes  of  the  meeting  of  the  Fifty-Second  Regular  Meeting 
of  the  Commission  held  on  December  11,  1933,  were  unanimously  adopted. 

On  motion  of  Commission^McCallum,  seconded  by  Commissioner 
Filmer,  the  minutes  of  Adjourned  meeting  of  the  Commission  held  on 
December  18,  1933,  were  unanimously  adopted. 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Filmer,  the  minutes  of  A-djourned  meeting  of  the  Commission  held  on 
January  3,  1934>  were  unanimously  adopted. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  417  A 

RESOLVED,  That  all  bids  received  by  this 
Commission  on  January  5,  1934*  for  Waterproofing 
and  Painting  buildings  at  the  San  Francisco  Airport, 
viz: 

Gill-Mann  Company  $  3,672.13 

Edwin  Anderson  5,017.40 
Clinton-gtephenson  7,212.00 
Wm.  Spivbck  8,873.28 

be,  and  the  same  are  hereby  rejected,  for  the  reason 
that  each  of  said  bids  received  exceeded  in  amount  the 
funds  available  for  said  proposed  work. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  418 


RESOLVED,  That  this  Commission  request  the  Board 
of  Supervisors  to  enact  an  ordinance  authorizing  the 
Director  of  Property  to  lease  space  for  Restaurant  and 
Barber  Shop  purposes  at  the  San  Francisco  Airport, 
said  ordinance  being  in  words  and  figures  as  follows, 
to-wit: 

Bill  No.  Ordinance  No. 


AUTHORIZING  THE  DIRECTOR  OF  PROPERTY  TO  LEASE 
SPACE  FOR  RESTAURANT  AND  BARBER  SHOP  PURPOSES 
AT  THE  SAN  FRANCISCO  AIRPORT. 

Be  it  ordained  by  the  People  of  the  City  and  County  of 

San  Francisco,  as  follows: 

Section  1.  Pursuant  to  Section  93  of  the  Charter, 
and  in  accordance  with  the  recommendation  of  the 
Public  Utilities  Commission,  the  Director  of  Prop- 
erty is  hereby  authorized  to  lease  space  for  rest- 
aurant and  barber  shop  purposes  at  the  S.F. Air port 
in  San  Mateo  County,  California. 
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On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 


RESOLUTION  NO.  419 


RESOLVED,  That  this  Commission  request  the 
Board  of  Supervisors  to  adopt  the  following  resolution: 


RESOLVED,  That  the  City  and  County  of  San 
Francisco  accept  a  deed  from  PATRICK  GEARY,  et  al., 
to  a  right  of  way  easement  required  for  the 
Calaveras  Pipe  Line  across  the  northeast  quarter 
of  Section  11,  Township  5  South,  Range  1  East, 
Alameda  County,  California;  and  that  the  sum  of 
$525.00  be  paid  for  said  right  of  way  out  of 
Appropriation  No.  224-1. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  420 

YifHEREAS,  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing 
of  certain  lands  under  control  of  the  San  Francisco  ¥ater 
department,  as  hereinafter  set  forth; 

THEREFORE,  BE  IT  RESOLVED  that  the  Public  Utilities  Commiss- 
ion of  the  City  and  County  of  San  Francisco  does  approve  the 
terms  and  conditions  of  the  said  leases  and  authorizes  the 
execution  of  same  as  follows: 

To  L.  GRAINGER,  that  certain  portion  of  the  Rancho  Canada 
de  Raymundo  commencing  at  a  point  in  the  westerly  line  of 
said  rancho,  which  point  is  common  to  the  northwesterly 
corner  of  lands  of  the  Filoli  Estate  Company  and  land  of 
lessor  at  said  point;  thence  north  21°west  along  said  Rancho 
line  2.12  chains;  thence  leaving  said  Rancho  line  north 
46°30f  east  8.50  chains  to  a  point  on  the  westerly  line 
of  the  former  County  Road  (no?/  closed) ;  thence  north  29° 
west  3.50  chains  and  north  48°  west  16.2  chains  to  the 
westerly  line  of  the  Sky  Line  Boulevard;  thence  southerly 
along  the  westerly  line  of  the  Sky  Line  Boulevard  to  the 
northerly  line  of  lands  of  the  Filoli  Estate  Company;  thence 
south  46°30f  west  1160  feet  along  said  last  mentioned  boundary 
line  to  the  point  of  commencement;  containing  10  acres,  more 
or  less;  in  San  Mateo  County,  for  ten  months, cash  rental  $10.00. 

To  A.  MASS0L0,  a  portion  of  the  Silva  Tract,  so  called,  in  the 
Buri  Buri  Rancho  commencing  at  the  corner  common  to  said  tract 
and  land  now  or  formerly  belonging  to  Millbrae  Highlands  Co., 
on  the  westerly  line  of  the  State  Highway  from  San  Francisco 
to  San  Jose;  thence  along  said  westerly  line  of  said  State  High- 
way  north  46°  4? 1  west  880.29  feet  to  the  corner  common  to  said 
Silva  Tract  and  land  now  or  formerly  belonging  to  the  Estate  of 
R.L.Coleman;  thence  along  the  boundary  line  between  said  Silva 
and  Coleman  tracts  South  53°  45 1  west  1000  feet  to  a  fence,  line; 
thence  parallel  to  said  county  road  south  46°  4?'  east  880.29  feet 
to  the  boundary  line  between  the  aforesaid  Silva  Tract  and  the 
Millbrae  Highlands  Tract;  thence  north  53°  45*  east  along  said 
boundary  line  1000  feet  to  the  point  of  beginning;  EXCEPTING 
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THEREFROM,  land  heretofore  leased  to  E.E.Phillips  in 
the  southeast  corner  thereof  containing  1.08  acres, 
also  a  strip  40  feet  in  width  along  the  State  High- 
way frontage,  also  all  creek  channels  thereon,  also 
a  strip  15  feet  in  width  along  the  southeasterly 
boundary  line,  also  lessor1 s  telephone  line  and  the 
San  Andres  pipe  line;  the  hereby  demised  tract  con- 
taining exclusive  of  the  enumerated  exceptions,  16 
acres,  more  or  lessj  in  San  Mateo  County,  for  1  year, 
cash  rental  $340.00. 

To  ASSOCIATED  OIL  COMPANY,  a  portion  of  the  City's  20 » 
strip  of  land  bordering  the  easterly  line  of  Junipero 
Serra  Boulevard  and  extending  northerly  for  a  distance 
of  120 1  from  the  northerly  line  of  Worcester  Street,  in 
San  Francisco,  cash  rental  $7.50  per  mo. 

To  MRS.  A.  BERNI  &  COMPANY,  that  portion  of  the  Millbrae 
Reservoir  Lot  on  the  Buri  Buri  Rancho  just  northwest  of 
and  across  the  State  Highway  from  said  first  party's 
Aqua  Pumping  Station,  and  being  that  portion  between 
said  State  Highway  and  a  fence  running  north  and  south, 
which  fence  is  east  of  the  reservoir  on  said  tract; 
EXCEPTING  THEREFROM,  the  two  sets  of  dwelling  houses 
and  the  grounds  surrounding  same,  also  the  pipe  line 
right  of  way  and  the  roadways;  the  demised  tract  con- 
taining IS  acres,  more  or  less,  in  San  Mateo  County, 
for  1  year,  cash  rental  l344» 25. 

To  ASA  E.  HULL,  that  certain  portion  of  the  Belmont  Pump 
Lot  designated  as  Parcel  No.  35,  San  Mateo  County  Lands, 
in  that  certain  deed  from  Spring  Valley  Water  Company 
to  the  City  and  County  of  San  Francisco  dated  March  3, 
1930  and  recorded  on  the  same  date  in  the  office  of  the 
County  Recorder  of  San  Mateo  County  in  Volume  491  of 
Official  Records  at  page  1  et  sec..,  and  being  the  till- 
able land  in  said  lot  westerly  from  the  fence  line  which 
runs  southerly  across  said  lot  just  westerly  from  the 
standpipe  of  said  lessor,  said  fence  line  being  distant 
westerly  about  800  feet  from  the  westerly  line  of  the 
State  Highway  to  San  Jose;  the  described  tract  contain- 
ing 15  acres,  more  or  less;  for  1  year,  1/4  share  crop. 

All  renewals  of  same  tenants1  leases. 

All  ©f  said  leases  to  be  in  accordance  with the  terms  and 
conditions  as  set  forththerein  and  approved  as  to  form  by 
the  City  Attorney. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  421 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing  of 
certain  lands  under  control  of  the  San  Francisco  Water  Depart- 
>  ment,  as  hereinafter  set  forth; 

THEREFORE,  BE  IT  RESOLVED,  that  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  ap- 
prove the  terms  and  conditions  of  the  said  leases  and  author- 
izes the  execution  of  same  as  follows: 
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Rental 

Andrade,  M.S. 
August,  Jas. 
Avlla,  J.F. 
Bertolozzi,  A. 
Cardenas 
Duarte,  M. 
Fong,  W.C. 
Garcia,  S. 
Gonzalves,  J. 
Jararaillo,  J. 
Lanfri,  B. 
Luca,  Mrs. A. 
Magana,  M 
Marin,  Louisa  B. 
Martinez,  Frank 
Martinez,  M. 
Murphy,  P.J. 
Perez,  D. 
Ramos,  Tony- 
Rod  ante,  S. 
Salas,  N. 
Smith,  Jane 

On  motion  of  Commissioner  fiddy,  seconded  by  Commissioner 
Filmer,  the  following  were  recommended  for  payment: 

Recommendation  for  Contract  Payment  dated  January  4*  1934* 
for  construction  of  pipe  line  in  Bay  Crossing  Division  H.H. 
Aqueduct,  HHWS  Contract  #  137  to  American  Concrete  and  Steel 
Pipe  Co.,  in  the  sum  of  $12,710.80. 

Also,  Recommendation  for  Contract  Payment  dated  January  4> 
1934 j  for  hauling  sand,  gravel  and  cement  in  Coast  Range 
Division  of  Hetch  Hetchy  Aqueduct,  HHWS  Contract  #  141,  to 
Meyer  Rosenberg,  in  the  sum  of  $5,233.07. 

Also,  Recommendation  for  Contract  Payment  dated  January  4> 
1934*  for  construction  of  pipe  lines  in  Coast  ^ange  Division 
of  H.H. Aqueduct  (Alameda  Creek  Siphon  and  Tesla  Portal  Con- 
nection) HHWS  Contract  #142,  Section  1,  to  American  Concrete 
and  Steel  Pipe  Co.  in  sum  118,214.10. 

Also,  Recommendation  for  Contract  Payment  dated  January  4, 
1934*  for  construction  of  pipe  line  in  Coast  Range  Division  of 
H.H. Aqueduct  (Alameda  Creek  Siphon  &  Tesla  Portal  Connection) 
HHWS  Contract  #142,  Section  2,  to  American  Concrete  &  Steel 
Pipe  Co.,  in  the  sum  of  $9,267.45. 

Also,  Recommendation  for  contract  Payment  dated  January  4*  1934> 
for  construction  of  Moccasin  Sewage  Disposal  System,  HHWS 
Contract  #  143,  to  City  Improvement  Co.  &  A,  Soda  &  Son,  in  . 
the  sum  of  $1,129.27. 

Also,  Recommendation  for  Contract  Payment  dated  January  4*  1934* 
for  construction  of  Early  Intake  tail  race  pipe  line,  .HHWS 
Contract  #145,  to  Western  Pipe  and  Steel  Co.  in  sum  of  $11,516.92, 

Also,  Recommendation  for  Contract  Payment  dated  January  5,  193 4 > 
for  repaving  of  all  streets  and  sidewalks  where  paving  had  been 
removed,  SFWD  Contract  #  42,  to  Pacific  Pavements  Co.  Ltd.  in 
sum  of  $2,406.43. 
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On  motion  of  Commissioner  Murphy,  seconded  by 
Commissioner  McCallum,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  422 


WHEREAS,  Marie  Fontaine  was  on  the  12th  day 
of  January,  1933>  injured  while  boarding  a  municipal 
car  "C"  line  owned  and  operated  by  the  City  and  County 
of  San  Francisco,  at  the  intersection  of  Geary  and  Hyde 
Streets;  and 

WHEREAS,  the  City  Attorney  has  fully  advised  this 
Commission  of  the  facts  of  said  accident  and  has  recom- 
mended that  in  view  of  the  possibility  of  a  verdict  being 
rendered  against  the  City,  that  said  action  should  be  com- 
promised in  the  sum  of  $125.00;  now  therefore; 

BE  IT  RESOLVED,  That,  subject  to  the  approval  of  its 
President,  Lewis  F.  Byington,  this  Commission  authorizes 
the  City  Attorney  to  fully  compromise  and  settle  the  said 
case  of  Marie  Fontaine  vs.  City  and  County  of  San  Francisco, 
numbered  54*548  in  the  records  of  the  Municipal  Court  of 
the  City  and  County  of  San  Francisco,  State  of  California, 
in  the  sum  of  1125.00. 

On  motion  of  Commissioner  Murphy,  seconded  by 
Commissioner  McCallum,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  423 


WHEREAS,  Jean  C.  Hecker,  while  riding  as  a  pass- 
enger on  a  Municipal  Railroad  street-car,  was,  on  the  14th 
day  of  August,  1933  >  injured  when  the  said  municipal  street- 
car came  into  a  rear  end  collision  withan  automobile  of  the 
Phillips  Baking  Company,  and  her  injuries  consisting  of 
three  broken  ribs  and  bruises;  and 

WHEREAS,  it  appears  from  the  facts  in  said  case  that 
there  is  a  joint  liability  as  between  the  City  and  County 
of  San  Francisco  and  the  Phillips  Baking  Company  and  that 
Thomas  B.  Johnson,  Claims  Adjuster  for  the  Municipal  Rail- 
road, has  recommended  a  contribution  in  said  case  in  the 
sum  of  Two  Hundred  Fifty  (1250.00)  Dollars  for  the  purpose 
of  relieving  the  City  and  County  of  San  Francisco  from  any 
and  all  claims  for  liability,  and  the  Phillips  Baking  Company 
has  agreed  upon  a  settlement  on  its  part  in  the  sum  of  Four 
Hundred  Fifty  (1450.00),  the  said  settlement  of  Two  Hundred 
Fifty  ($250.00)  for  and  on  behalf  of  the  City  and  County  of 
San  Francisco  is  recommended  by  the  City  Attorney; 

NOW,  THEREFORE,  BE  IT  RESOLVED  that  the  City  Attorney 
be,  and  he  is  hereby,  authorized  to  fully  compromise  and 
settle  the  claim  of  JEAN  C.  HECKER  against  the  City  and  County 
of  San  Francisco  for  the  sum  of  Two  Hundred  Fifty  ($250.00) 
Dollars • 

* 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 
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RESOLUTION  NO      12 A 


IHEREAS,  it  appears  that  Mrs.  Charlotte  Samuelsen 
was  a  passenger  on  an  ^L"  car,  Municipal  Railway,  on 
November  19,  1933,  which  became  uncontrollable  while 
traversing  Twin  Peaks  Tunnel  and  finally  collided  vd.th 
a  "K"  car,  Municipal  Railway,  on  Market  Street  at  Dolores 
Street,  and  that  Mrs.  Samuelsen  received  injuries  to  her 
knee  and  back  and  incurred  expenses  in  the  sum  of  approx- 
imately Two  Hundred  Fifty  ($250.00)  Dollars  for  doctor's 
bill  and  loss  of  wages;  and 

T/HEREAS,  it  appears  that  the  City  is  clearly  liable  for 
the  negligence  involved  in  this  accident  and  a  compromise 
has  been  tentatively  agreed  to  between  Thomas  B.  Johnson, 
Claims  Adjuster  for  the  Municipal  #ailv<ray,  and  the  attorney 
for  Mrs.  Samuelsen  in  the  sum  of  Six  Hundred  ($600.00) 
Dollars,  and  the  City  Attorney  has  advised  this  Commission 
that  said  compromise  is  fair  and  reasonable  and  advantageous 
to  the  City. 

NOW  'THEREFORE.  BE  IT  RESOLVED  that  the  City  Attorney  be, 
and  he  is  hereby,  authorized  to  fully  compromise  and  settle 
the  claim  of  Mrs.  Charlotte  Samuelsen  against  the  City  and 
County  of  San  Francisco  for  the  injuries  and  damage  sustained 
in  the  sum  of  Six  Hundred  (1600.00)  Dollars. 


Thereupon,  the  meeting  adjourned,  to  be  resumed  at  the 
call  of  the  chair. 
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MINUTES  OF  THE  FIFTY -FOURTH  REGULAR  MEETING 
OF  THE  PUBLIC  UTILITIES  COMMISSION  IN  ROOM  282,  CITY  HALL, 

JANUARY  22,  1934. 
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The  following  members  were  presents 

Commissioners:    Byington,  Filmer,  Eddy,  McCallum  and  Murphy. 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  Lewis  F.  Byington  was  unanimously  elected  President  of  the 
Public  Utilities  Commission  for  the  current  calendar  year. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Eddy,  George  Filmer  was  unanimously  elected  Vice-President  of  the 
Public  Utilities  Commission  for  the  current  calendar  year. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  425 


WHEREAS,  the  Department  of  Public  Works  of 
the  City  and  County  of  San  Francisco,  through  the  Director 
of  Property,  requests  permission  from  this  Commission  to 
construct  and  maintain  a  public  road  over  certain  land  of 
the  San  Francisco  Water  Department,  which  road  is  to  ex- 
tend from  a  point  near  the  san  Francisco-San  Mateo  county 
line  along  the  West  side  of  the  Lake  Merced  settling  pond 
in  a  general  southerly  direction  to  the  southerly  boundary 
of  the  City's  Lake  Merced  property j  and 

WHEREAS,  the  General  Manager  of  the  San  Francisco 
Water  Department  recommends  that  the  necessary  permit  be 
granted,  subject  to  the  hereinafter  mentioned  reservations 
and  conditions, 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  permission  is 
hereby  granted  to  said  Department  of  Public  Works  to  con- 
struct and  maintain  said  road  over  said  land,  subject  to 
the  following  reservations  and  conditions: 

1.  This  permit  shall  not  become  effective  until  it 
has  been  accepted  by  resolution  of  the  Department 
of  Public  Works. 

2.  The  details  of  location  and  design  of  the  road 
shall  be  mutually  agreed  upon  by  the  City  Engineer 
and  the  Chief  Engineer  of  the  San  Francisco  Water 
Department . 

3.  The  Department  of  Public  Works  shall  at  its  own 
cost  and  expense  construct  and  maintain  said  road, 
and  shall  hold  the  Public  Utilities  Commission  free 
from  any  obligation  or  expense  in  connection  there- 
with and/or  in  connection  with  the  use  thereof. 
The  Department  of  Public  Works  shall,  at  its  own 
expense  relocate  any  structures  that  may  be  affected 
by  the  proposed  road,  and  shall  satisfactorily  settle 
with  any  tenants  for  damage  to  their  crops  caused  by 
construction  of  said  road. 

4-.    This  permit  is  for  roadway  purposes  only  and  no  other 
rights  shall  be  granted  by  the  Department  of  Public 
Works  to  any  other  party  without  the  written  consent 
of  the  Public  Utilities  Commission.    The  Public 
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Utilities  Commission  expressly  reserves  the 
right  at  all  times  to  construct,  reconstruct, 
maintain,  repair,  use  and/or  remove  any  and 
all  water  works  structures,  including  pipe 
lines,  telephone  lines  and  power  lines, 
under,  across,  along  and/or  over  said  road,  and 
not  inconsistent  with  the  use  of  said  lands  for 
roadway  purposes,    The  roadway  shall  not  be 
dedicated  as  a  public  street  without  the  written 
consent  of  the  Public  Utilities  Commission, 
5.  To  prevent  contamination  of  the  water  stored  in 
Lake  Merced,  if  the  Public  Utilities  Commission 
decides  that  it  is  necessary  or  advisable,  the 
Department  of  Public  Works  shall  at  its  own  cost 
and  expense  install  and  maintain  a  fence  or  fences 
along  said  roadway.    The  design  and  location  of 
such  fences  shall  be  subject  to  the  approval  of 
the  Chief  Engineer  of  the  San  Francisco  Water 
Department. 


On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO,  j;26  _ 


RESOLVED,  that  this  Commission  request  the  Board 
of  Supervisors  of  the  City  and  Counts^  of  San  Francisco  to 
adopt  the  following  resolution: 

WHEREAS,  The  City  and  County  of  San  Francisco 
under  authority  of  Resolution  No,  25673  (New  Series)  of 
the  Board  of  Supervisors  accepted  a  certain  deed  dated 
May  11,  1926,  from  MARTHA  A.  ARNOLD,  et  al.,  to  certain 
property  including  a  sub-surface  easement  for  a  portion 
of  the  Foothill  Tunnel  of  the  Hetch  Hetchy  Aqueduct  in 
Tuolumne  County,  California;  and 

WHEREAS,  said  deed  provides  that  under  certain 
conditions  if  the  natural  flow  of  water  in  any  springs  on 
the  land  of  the  Grantors  shall  disappear  or  diminish,  the 
City  shall  furnish  to  the  Grantors  a  continuous  supply  of 
water  sufficient  for  the  present  domestic,  irrigation  and 
stock  watering  requirements  of  the  Grantors;  and 

WHEREAS,  said  deed  provides  a  time  limit  for  the 
ascertainment  of  the  amount  of  any  damage  which  may  be 
caused  by  the  disappearance  or  diminution  of  the  natural 
floYiT  of  water  in  said  springs;  and 

WHEREAS j,  said  time  limit  was  extended  to  October 
1,  1932,  by  Resolution  No.  364  of  this  Board,  adopted 
July  25,  1932;  and 

WHEREAS,  said  Martha  A.  Arnold,  et  al.,  have  re- 
quested the  Director  of  Property  to  further  extend  said 
time  limit  to  October  1,  1934,  and  the  Public  Utilities 
Commission  has  recommended  the  further  extension  of  said 
time  limit. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  the  Mayor  and 
the  Clerk  of  the  Board  of  Supervisors  are  hereby  authorized 
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and  directed  to  execute  on  behalf  of  the  City  and  County  of 
San  Francisco  duplicate  counterparts  of  a  written  agree- 
ment between  Martha  A.  Arnold,  et  al. ,  and  City  and  County 
of  San  Francisco,  a  municipal  corporation,  extending  said 
time  limit  of  said  deed  to  and  until  October  1,  1934,  sub- 
ject to  all  conditions  contained  in  said  deed,  except  as 
expressly  modified  in  said  agreement  * 

On  motion  of  Commissioner  McCallum,  seconded  by 
Commissioner  Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  42  Y  


WHEREAS,  the  Gen  eral  Manager  and  Chief  Engineer  of 
the  San  Francisco  Water  Department  has  recommended  the  leasing 
of  certain  lands  under  control  of  the  San  Francisco  Water  Depart- 
ment, as  hereinafter  set  forth; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Util- 
ities Commission  of  the  City  and  County  of  San  Francisco  does 
approve  the  terms  and  conditions  of  the  said  leases  and  author- 
izes the  execution  of  same  as  follows : 


To  SVEN  CHRISTENSON,  that  certain  portion  of  a  strip  of  land 
50  feet  in  width  in  the  Raneho  Santa  Rita  excepted  from 
the  94*75  acres  included  in  the  agreement  of  sale  dated 
December  15,  1924,  between  Spring  Valley  Water  Company 
and  said  lessee  here  in,  said  strip  extending  approximately 
north  and  south  though  said  94*75  acres,  the  easterly  line 
of  said  strip  being  distant  along  the  south  boundary  line 
3209.3  feet  from  the  southeasterly  corner  of  said  land, 
and  containing  1.07  acres,  more  or  less;  and 
That  certain  portion  of  the  aforesaid  50-foot  strip  in 
the  aforesaid  Ranch o  commencing  at  a  point  in  the  center 
line  of  said  strip  distant  about  1915  feet  southerly  from 
the  State  Highway,  known  as  the  Li vermore- Stockton  Road; 
thence  due  south  along  said  center  line  to  the  northerly 
boundary  line  of  the  first  herein  described  parcel;  con- 
taining one  (1)  acre,  more  or  less; 

the  entire  property  hereby  demised  containing  2.07  acres, 
more  or  less,  in  Alameda  County,  for  one  year,  cash  rental 
of  112.00, 

To  DONALD  G.  WHITMAN,  All  that  portion  of  Lot  No.  1  of  the 
Sunol  portion  of  the  Raneho  El  Valle  de  San  Jose  bounded 
on  the  north  by  the  northerly  boundary  line  of  lessor1 s 
property;  on  the  east  by  the  Sunol-Pleasanton  County  Road; 
on  the  south  by  the  aforesaid  Sunol-Pleasanton  County  Road 
from  the  Stone  Circle  to  the  Laguna  Creek  bridge;  and  on 
the  west  by  the  westerly  bank  of  Laguna  Creek  and  the 
westerly  line  of  the  Western  Pacific  railroad  right  of  way 
where  same  is  east  of  Laguna  Creek  in  the  northerly  portion 
of  the  herein  demised  parcel;  and  containing  45  acres,  more 
or  less;  for  3  years,  annual  cash  rental  of  $40. 00, 

To  W.J.EVA,  Portions  of  Sections  18  and  19*  Township  5  South, 
Range  2  West,  and  Sections  13  and  24*  Township  5  South, 
Range  3  West,  M.D.B.&  M. ,  described  as  follows : 

Beginning  at  the  westerly  end  of  the  covered  portion 
of  the  36-inch  Alameda  pipe  line  of  said  first  party,  which 
point  is  at  the  intersection  of  said  pipe  line  with  the 
most  easterly  boundary  of  the  Las  Pulgas  Raneho,  thence  along 
said  pipe  line  in  a  northeasterly  direction  to  the  west 
line  of  the  property  of  the  Morgan  Oyster  Company  on  the 
shore  line  of  San  Francisco  Bay;  thence  northerly  along 
said  west  line  of  said  Morgan  Oyster  Company's  property 
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to  the  point  of  intersection  with  the  southeasterly 
line  of  the  right  of  way  of  the  Dumbarton  Bridge  Com- 
pany; thence  southwesterly  along  the  last  mentioned 
line  to  the  west  line  of  Section  18,  Township  5  South, 
Range  2  ^est,  M.  D.  B.  &  M.;  thence  due  South  to  the 
southwest  corner  of  said  Section  18,  thence  South  63° 
26 If  06 ?!  to  a  point  in  Ravenswocd  Slough  which  is  distant 
1320  feet  due  %st  of  the  West  line  of  Section  19, 
Township  5  South,  Range  2  West;  thence  due  South  to  a 
point  on  the  southerly  bank  of  said  slough;  thence 
easterly  to  a  point  on  the  aforesaid  Rancho  line 
designated  "PMC  #9";  thence  easterly  and  south- 
easterly on  said  Rancho  line  to  the  point  of  commence- 
ment, and  containing  180  acres,  more  or  less,  in  San 
Mateo  County,  for  three  years,  cash  rental  $15.00,  per  month. 
To  FRANK  STAGNAK0,  Lot  No.  17  in  Block  No.  40  of  the 
Reis  Tract,  said  lot  having  a  frontage  of  25  feet  on 
the  North  line  of  Tucker  Avenue,  the  southeast  corner 
being  distant  175  feet  from  the  intersection  of  said- 
North  line  of  Tucker  ^venue  with  the  West  line  of 
Rutland  Street,  for  three  years,  annual  cash  rental 
$10.00. 

To  G.E.MITCHELL,  That  certain  parcel  of  land  commencing 
at  a  point  in  the  westerly  line  of  Seventh  Avenue 
distant  50  feet  from  the  most  southerly  point  of  said 
first  party's  Lake  Honda  Screenhouse  Tract  on  said 
Seventh  Avenue;  thence  southerly  along  said  westerly 
line  of  Seventh  Avenue  50  feet  to  the  aforesaid  most 
southerly  point;  thence  westerly  along  the  boundary 
line  of  said  Screenhouse  Tract  50  feet  to  a  point; 
thence  northeasterly  in  a  straight  line  to  the  point 
of  commencement,  in  San  Francisco  County,  for  roadway 
purposes  only,  cash  rental  $2.50,  month  to  month  basis . 

On  motion  of  Commissioner  McCallum,  seconded  by 
Commissioner  Filmer,  the  following  resolution  was  unanimously  adopted! 

RESOLUTION  NO.  A28 


RESOLVED,  That  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco,  in  pursuance  of  the 
provisions  of  the  Charter  of  said  City  and  County,  to-wit 
FOR  TEE  CONSTRUCTION  OF  PIPE  LINES  IN  THE 
COAST  RANGE  DIVISION  OF  THE  HETCH  HETCHY  AQUEDUCT 
(overflow  Pipes  from  Alameda  Creek  Portals) 
H.H.W.S.  CONTRACT  NO.  1^6 

be,  and  the  same  is  hereby  swarded  to  A.  J.  GRIER,  he  being  the 
lowest  regular  and  responsible  bidder  therefor,  at  the  follow- 
ing unit  prices: 

Item  No.  Description  Price 


1.  Constructing  pipe  line  near  East  Portal,  for 

the  lump  sum  price  of.  

2.  Constructing  pipe  line  near  West  Portal,  for 

the  lump  sum  price  of  • 

3.  Additional  excavation  in  pipe  trenches  exca- 

vated by  the  City  

4*    Backfilling  pipe  trenches  excavated  by  the 

^3-^3^     •  •••••••••••••••••• 

5.  Excavation  and  backfilling  of  pipe  trenches 

not  excavated  by  the  City  ....   

6.  Excavation  for  baffle  structures  and  canals, 

7.  Concrete,  Class  A,    ...... 

8.  Furnishing  and  placing  reinforcing  steel  .  . 

9.  Furnishing  and  installing  miscellaneous 

steel  work  

10.    Rock  paving  at  baffle  structures   


13,000.00 

2,500.00 

$1.00 

per 

cu.yd. 

0.30 

per 

cu.yd. 

1.00 
0.50 
12.00 
0.05 

per 
per 
per 
per 

cu.yd. 
cu.yd. 
cu.yd. 

pound 

0.15 

3*00 

per 
per 

pound 
cu.yd. 

1 1 


The  total  amount  of  the  contract  on  the  basis  of  the 
estimated  quantities  set  forth  in  the  specification  is 
$9* 770,00. 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Funds  for  this  work  are  available  under  Appropriation 
No.  234-7. 

On  motion  of  Commissioner  Mc Galium,  seconded  by 
Commissioner  Filmer,  the  following  resolution  was  unanimously 
adopted: 

RESOLUTION  NO.  429 

RESOLVED,  That  this  Commission  grant  a  revocable  per- 
mit to  MILHAM  EXPLORATION  COMPANY  of  Los  Angeles,  to  con- 
struct, operate  and  maintain  a  gas  pipe  line  not  over  four 
inches  in  nominal  diameter  in  property  of  the  City  and 
County  of  San  Francisco  extending  along  the  line  between 
Sections  27  and  28,  T.3S.,R.5  E. ,  designated  in  the  records 
of  the  Hetch  Hetchy  Water  Supply  of  the  City  and  County  of 
San  Francisco  as  Parcel  No.  1005 


To  construct,  operate  and  maintain  a  water  pipe  line 
not  over  four  inches  in  nominal  diameter,  and  a  gas  pipe 
line  not  over  four  inches  in  nominal  diameter,  in  and  across 
property  of  the  City  and  County  of  San  Francisco  located  . 
in  the  northeast  1/4  of  Sec. 33, T.  3S.,  R.5  E.,  and  designated 
in  the  records  of  the  Hetch  Hetchy  Water  Supply  as  Parcel 
No.  1007  and 

To  make  use  of  a  road  in  and  across  said  parcels  Nos. 
1005  (2)  and  1007  (1) ;  subject  to  the  following  conditions: 

That,  in  the  permittee's  operations  in  said  parcels  of 
land  there  shall  be  no  interference  with  any  structure  or 
work  of  the  City  and  County  of  San  Francisco; 

That,  the  location  of  said  pipes  in  said  parcels,  and 
the  location  of  any  roadway  that  may  be  constructed  by  the 
permittee  in  said  Parcel  No.  1007  (1),  shall  be  subject  to 
the  approval  of  the  Engineer  of  the  Public  Utilities  Commiss- 
ion; 

That,  the  permittee  shall  perform  any  maintenance  work 
on  the  City1 s  road  necessary  for  the  permittee's  operations, 
and  shall  repair  any  damage  to  said  road  resulting  from  its 
operations;  and 

That  this  permit  is  revocable  at  the  will  of  the  Public 
Utilities  Commission  of  the  City  and  County  of  San  Francisco, 
and  immediately  on  revocation  of  the  permit,  or  on  cessation 
of  the  operations  for  which  the  use  of  the  City's  land  for 
the  purposes  herein  mentioned  is  desired,  the  permittee  shall 
remove  its  pipe  lines  from  said  land  of  the  City. 
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On  motion  of  Commissioner  McCallum,  seconded  by 
Commissioner  Filmer,  the  following  resolution  was  unanimously  adopted 

RESOLUTION  NO.  A30 


RESOLVED,  That  this  Commission  authorize  the  Director 
of  Property  to  negotiate  for  the  purchase  of  a  tract  of 
land  30  feet  in  width  by  80  feet  in  length  in  Alameda 
County,  California,  described  as  follows: 

Beginning  at  a  point  which  bears  S.25°  43'  W. , 
125.98  ft.  from  the  intersection  of  the  easterly 
line  of  County  Road  No.  398  with  the  line  dividing 
the  lands  of  J.R.Telles,  Jr.  from  the  lands  of 
J.S.Escobar,  et  al . ,  which  intersection  is  marked 
by  a  post  set  in  the  ground;  said  point  of  begin- 
ning also  bears  S.  5°  57*  W.,  3.39  feet  from  Eng- 
ineer^ Station  "Tn  1666+70.55  on  the  surveyed 
center  line  of  the  Hetch  Hetchy  Aqueduct  Tunnel; 
thence  running  from  said  point  of  beginning,  S.  5° 
57*  W,  30.0  feet,  thence  N.  85°  03*  W.  80.0  feet, 
thence  N.  5°  57*  E.  30.0  feet  to  a  point  which  bears 
N.  5°  57*  E.  1.62  feet  from  Engineer's  Station  »  T  ** 
1667+50,81  on  said  surveyed  center  line;  thence  S. 
85°  03*  E.  80,0  feet  to  the  point  of  beginning. 
Containing  0,055  acre,  and  being  a  portion  of  Ex- 
Mission  Survey  No.  30 . 


On  motion  of  Commissioner  Filmer,  seconded  by 
Commissioner  Murphy,  the  following  resolution  was  unanimously  adopted 

RESOLUTION  NO.  A31 

WHEREAS,  the  Department  of  Public  Works  of  the 
City  and  County  of  San  Francisco,  through  the  Director 
of  Property,  requests  permission  to  construct  and  main- 
tain 0  *  Shaughne s sy  Boulevard  over  the  Hetch  Hetchy  Water 
Supply  lands  in  the  ^len  Park  Reservoir  site,  San 
Francisco,  California;  and 

WHEREAS,  the  immediate  construfc&on  of  said  boule- 
vard will  furnish  work  to  a  considerable  number  of 
men  who  are  now  unemployed,  and  the  Chief  Engineer  and 
Manager  of  the  Hetch  Hetchy  department  recommends  that  the 
necessary  permit  be  granted  to  the  Department  of  Public 
Works. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  permission 
is  hereby  granted  to  the  Department  of  Public  Works  to 
construct  and  maintain  0* Shaughne ssy  Boulevard  over  said 
lands  from  Portola  Drive  southerly  along  the  westerly 
side  of  the  proposed  Glen  Park  Reservoir,  subject  to 
the  following  reservations  and  conditions: 

1.    This  permit  shall  not  become  effective  until 
it  has  been  accepted  by  resolution  of  the  Department 
of  Public  Works. 


2.    The  details  of  location  and  design  of  the  var- 
ious portions  of  said  boulevard  shall  be  mutually 
agreed  upon  by  the  City  Engineer  and  the  Chief  Engineer 
of  the  Hetch  Hetchy  department. 
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3.  The  Department  of  Public  Works  shall  at  its 
oim  cost  and  expense  construct  and  maintain  said 
boulevard,  and  shall  hold  the  Public  Utilities  Com- 
mission free  from  any  obligation  or  expense  in  con- 
nection therewith  and/or  in  connection  with  the  use 
thereof.    The  Department  of  Public  Works  shall,  at 
its  own  expense  relocate  any  structures  that  may  be 
affected  by  the  proposed  boulevard,  and  shall  satis- 
factorily settle  with  the  tenants  on  said  land  for 
any  damage  to  their  crops  or  other  property  caused 
by  the  construction  of  said  boulevard* 

4.  This  permit  is  for  boulevard  or  highway  pur- 
poses only,  and  no  other  rights  shall  be  permitted 
or  granted  by  the  Department  of  Public  Works  to  any 
other  party  without  the  written  consent  of  the  Public 
Utilities  Commission,    The  Public  Utilities  Commission 
expressly  reserves  the  right  at  all  times  to  construct, 
reconstruct,  maintain,  repair,  use  and/or  remove  any 
and  all  water  works  structures,  including  pipe  lines, 
telephone  lines  and  power  lines,  under,  across,  along 
and/or  over  said  boulevard,  and  not  inconsistent  with 
the  use  of  said  land  for  boulevard  purposes.  Said 
boulevard  shall  not  be  dedicated  as  a  public  street 
without  the  written  consent  of  the  Public  Utilities 
Commission. 

5.  To  prevent  contamination  of  the  water  to  be  stored 
in  the  proposed  reservoir,  if  the  Public  Utilities  Com- 
mission decides  that  it  is  necessary  or  advisable,  the 
Department  of  Public  Works  shall  at  its  own  expense 
install  and  maintain  a  fence  or  fences  along  said 
boulevard.    The  design  and  location  of  such  fences 
shall  be  subject  to  the  approval  of  the  Chief  Engineer 
of  the  Hetch  Hetchy  Department. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  432 


WHEREAS,  Emile  Peyre,  2l|-  Lyell  Street,  has 
filed  a  claim  in  the  amount  of  19.00  against  the 
San  Francisco  Water  Department,  to  reimburse  him 
for  expenses  incurred  in  repairing  his  automobile 
which  was  damaged  by  sinking  into  a  pipe  trench 
of  said  ^ater  Department  in  Lyell  Street  in. front 
of  his  home;  and 

WHEREAS,  upon  proper  investigation  it  is  found 
the  claim  as  presented  is  just;  that  at  the  time  and 
place  stated  a  trench  had  been  excavated  and  back- 
filled but  not  repaved;  that  witnesses  saw  the  auto- 
mobile in  the  trench  and  stated  that  no  warning  signs 
or  lights  were  on  the  trench,  at  or  near  the  point  where 
said  automobile  sank;  that  the  damage  sustained  did  not 
result  through  carelessness  on  the  part  of  said  claimant , 
nor  thru  the  negligence  of  others. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  claim  of 
Emile  Peyre  be  settled  for  the  sum  of  $9.00. 
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On  motion  of  Commissioner  Eddy,  seconded  By  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted; 

RESOLUTION  NO.  A33 

WHEREAS,  G.  ARRIGONI,  270  Market  Street,  San 
Francisco,  has  filed  a  claim  in  the  amount  of  $7.25 
against  the  San  Francisco  Water  Department  for  ex- 
penses incurred  by  him  in  replacing  material  and 
laundering  linen  ware  damaged  through  leakage  of 
water  into  his  basement  from  a  broken  water  main 
of  said  Water  Department  at  Market  and  Davis  Streets, 
on  November  9,  1933;  and 

TOEREAS,  investigation  discloses  that  the  ex- 
pense incurred  by  said  claimant  resulted  from  a 
break  in  the  department's  main,  and  that  said  break 
did  not  result  from  negligence  on  the  part  of  claim- 
ant or  others. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  the  claim 
be  settled  for  the  sum  of  $7.25. 

On  motion  of  Commissioner  Filmer,  seconded  by  Com- 
missioner Eddy,  the  following  resolution  was  unanimously  adopted; 

RESOLUTION  NO. 

WHEREAS,  Irene  Artobello,  while  a  passenger  on 
Municipal  car  "E"  line  on  February  21,  1933,  suffered 
certain  injuries  as  a  result  of  the  motorman  of  said 
Union  Street  car  losing  control  thereof,  causing  said 
car  to  run  backwards  down  the  Union  Street  hill  for 
about  three  blocks  where  it  collided  with  an  auto- 
mobile; and 

WHEREAS,  said  Irene  ^rtabello  has  filed  a  claim 
against  the  City  and  County  of  San  Francisco  and  has 
instituted  suit  by  filing  a  complaint  claiming  damages 
in  the  sum  of  Fifteen  Thousand  ($15,000)  Dollars,  and 
the  City  Attorney  has  advised  this  Commission  that  the 
city  has  no  defense  as  to  the  liability  for  said  acci- 
dent and  has  tentatively  agreed  upon  settlement  with 
said  Irene  Artobello  in  the  sum  of  Five  Hundred  (1500.00) 
Dollars,  and  said  City  Attorney  has  advised  this  Com- 
mission that  said  settlement  is  fair,  just  and  reasonable 
under  all  circums tances . 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that,  subject  to 
the  approval  of  its  President,  Lewis  F.  Byington,  this 
Commission  hereby  authorizes  the  City  Attorney  to  fully 
settle  and  compromise  said  action  and  all  claims  of 
damages  of  Irene  Artobello  in  the  sum  of  Five  Hundred 
(1500.00)  Dollars. 

On  motion  of  Commissioner  Filmer,  seconded  by  Com- 
missioner Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  135 

WHEREAS,  Mary  S.  Stone  was,  on  the  1st  day  of  Jan- 
uary, 1933,  injured  while  alighting  from  a  Municipal  car 
on  the  nCv  line  at  or  near  the  intersection  of  California 
Street  and  Twelfth  Avenue  when  said  car  started  forward 
while  said  passenger  was  in  the  act  of  alighting,  and 
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as  a  result  thereof  said  Mary  S.  Stone  sustained 
certain  injuries  and  damages;  and 

WHEREAS,  the  City  Attorney  has  fully  advised 
this  Commission  of  the  facts  and  circumstances  in 
connection  therewith  and  has  stated  that  there  is 
no  defense  as  to  liability  for  said  accident;  and 

WHEREAS,  said  Mary  S.  Stone  has  duly  filed  a 
claim  against  the  City  and  County  of  San  Francisco 
in  the  sum  of  Fifteen  Thousand ($15,000)  Dollars 
and  has  duly  prosecuted  said  claim  by  filing  a 
complaint  asking  for  said  sum  of  Fifteen  Thousand 
($15,000)  Dollars  for  damages;  and 

WHEREAS,  the  City  Attorney  has  fully  advised 
this  Commission  that  he  has  tentatively  agreed  to 
a  settlement  as  a  full  compromise  of  said  suit  of 
Fifteen  Thousand ($ 15,000)  Dollars  for  the  sum  of 
Three  Hundred  Fifty  ($350.00)  Dollars,  and  that 
it  is  the  opinion  of  the  City  Attorney  that  said 
settlement  is  fair,  just  and  reasonable  to  the 
City  and  County  of  San  Francisco. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that,  subject 
to  the  approval  of  its  President,  Lewis  F.  Byington, 
this  Commission  hereby  authorizes  the  City  Attorney 
to  fully  settle  and  compromise  said  action  and  all 
claims  of  damages  of  Mary  S .  Stone  in  the  sum  of 
Three  Hundred  Fifty  ($350.00)  Dollars. 


Thereupon,  the  meeting  adjourned,  to  be  resumed  at  the 
call  of  the  chair. 
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MINUTES  OF  AN  ADJOURNED  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION  IN  ROOM  282,  CITY  HALL 

FEBRUARY  13,  1934 
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The  following  members  were  present: 

Commissioners:  Byington,  Filmer,  Eddy,  McCallumand  Murphy. 
President  Lewis  F.  Byington  presided. 


On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO,  436 


"WHEREAS,  in  the  opinion  of  the  Public 
Utilities  Commission  a  universal  transfer  system 
between  all  street  railway  companies  operating 
in  the  City  and  County  of  San  Francisco  will  be 
greatly  to  the  advantage  of  the  people  of  the 
City;  therefore,  be  it 

RESOLVED,  That  the  Manager  of  Utilities  be 
and  he  hereby  is  authorized  to  enter  into  negoti- 
ations with  the  Market  Street  Railway  Company  and 
the  California  Street  Railway  Company  to  the  end 
that  an  immediate  establishment  of  a  universal 
transfer  system  be  effected  wherever  either  the 
Municipal  Railway,  the  Market  Street  Railway  or  the 
California  Street  Railway  Company  contact  each  other; 
and  be  it  further 

RESOLVED,  That  the  terms  of  such  universal 
transfer  system  be  on  an  equal  division  of  fare 
between  the  railroads  concerned  and  that  the  arrange- 
ment be  carried  on  for  the  period  of  one  year  with 
privilege  of  renewal  if  agreeable  to  the  various 
railroads  concerned. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  tkefollowing  were  recommended  for  payment: 

Recommendation  for  Contract  Payment  dated  February  6,  1934 
for  construction  of  a  pipe  line  in  the  Bay  Crossing  Division 
of  the  Hetch  Hetchy  Aqueduct,  HHWS  Contract  #  137,  to  American 
Concrete  and  Steel  Pipe  Company,  in  the  amount  of  $1,233.56. 

Also,  Recommendation  for  Contract  Payment  dated  February  7, 
1934>  for  hauling  sand,  gravel  and  cement  in  Coast  Range 
Division  of  Hetch  Hetchy  Aqueduct,  HHWS  Contract  #  141,  to 
Meyer  Rosenberg,  in  the  amount  of  $1,662.92. 

Also,  Recommendation  for  Contract  Payment  dated  February  7, 
1934*  for  construction  of  pipe  lines  in  the  Coast  Range 
Division  of  the  Hetch  Hetchy  Aqueduct  (Alameda  Creek  Siphon 
and  Tesla  Portal  Connection)  HHWS  Contract  #  142,  Section  1, 
to  American  Concrete  and  Steel  Pipe  Co.,  in  the  amount  of 
$9,114.92. 

Also,  Recommendation  for  Contract  Payment  dated  February  7, 
1934,  for  construction  of  pipe  lines  in  the  Coast  Range  Division 
of  the  Hetch  Hetchy  Aqueduct  (Alameda  Creek  Siphon  and  Tesla 
Portal  Connection)  HHWS  Contract  #  142,  Section  2,  to  American 
Concrete  and  Steel  Pipe  Co.,  in  the  amount  of  $4,877.44* 
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Also,  Recommendation  for  Contract  Payment  dated  February 
6,  1934,  for  construction  of  Moccasin  Sewage  Disposal  System, 
HHF/S  Contract  #  143,  to  City  Improvement  Company  &  A. 
Soda  &  Son,  in  the  amount  of  $3,546.62. 

Also,  Recommendation  for  Contract  Payment  dated  February 
6,  1934,  for  construction  of  Early  Intake  tail  race  r>ipe 
line,  HHPO  Contract  #  145,  to  Western  Pioe  and  Steel" 
Company,  in  the  amount  of  $15,657.21. 

On  motion  of  Commissioner  McCallum,  seconded  by 
Commissioner  Filmer,  the  following  resolution  was  unamimously 
adopted: 

RESOLUTION  NO.  437 


RESOLVED,  Thfct  the  Controller  issue  his 
warrant,  and  he  is  hereby  requested  to  issue  his 
warrant,  in  the  amount  of  $20,000.00,  in  favor  of 
the  UNITED  STATES  DEPARTMENT  OF  THE  INTERIOR, 
NATIONAL  PARK  SERVICE  at  Yosemite  National  Park, 
as  payment  of  the  fee  due  the  United  States  for 
water  and  power  rights  in  the  Yosemite  and  Stanis- 
laus National  Parks  and  Forests,  for  the  period 
commencing  December  19,  1933  to  December  18,  1934, 
as  is  provided  for  under  Section  7,  Act  of  December 
19,  1913  (13  Stats.  242),  which  said  sum  of  money 
is  to  be  paid  out  of  Budget  Item  No.  229-1  as  appears 
in  the  Annual  Appropriation  Ordinance  of  the  City 
and  County  of  San  Francisco  for  the  fiscal  year  1933-34. 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Eddy,  the  folloi^ing  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  433, 

TOEREAS,  Carl  Reiterman,  Director  of  the  Federal  Camp  for 
Itinerant  Boys,  has  requested  permission  to  use  for  the  bene- 
fit of  said  Itinerant  Boys,  a  certain  portion  of  the  Rancho 
San  Mateo,  in  San  Mateo  County,  belonging  to  the  City  and  County 
of  San  Francisco  and  under  the  jurisdiction  of  the  San  Francisco 
Water  Department,  and  the  General  Manager  of  said  T/ater  Depart- 
ment has  recommended  tat  such  permission  be  granted 

THEREFORE,  BE  IT  RESOLVED,  that  the  Federal  Camp  for  Itinerant 
Boys,  hereinafter  called  the  "permittee",  be  and  is  hereby  granted 
permission  to  use,  solely  and  only  for  the  benefit  of  "Itinerant 
Boys"  the  following  described  lands  of  the  City  and  County  of 
San  Francisco,  hereinafter  called  the  "City",  situated  in  the 
County  of  San  Mateo  and  described  as  follows,  to-wit  : 

Being  a  portion  of  Parcel  No.  31,  "Crystal  Springs, 
San  Hndres  and  Pilar citos  Reservoirs  and  Skater  Shed  Lands", 
as  described  in  that  certain  deed  from  Spring  Valley  Tffater 
Company  to  the  City  and  County  of  San  Francisco,  dated  March 
3,  1930  and  recorded  on  the  same  date  in  the  office  of  the 
County  Recorder  of  San  Mateo  County  in  Volume  491  of  Official 
Records  at  Page  1  et  sea.,  the  said  portion  being  above 
and  northeasterly  of  the  junction  of  the  Crystal  Springs 
County  Road  and  the  Sky  Line  Boulevard,  northerly  from  the 
Lower  Crystal  Springs  Dam,  and  containing  the  bunkhouse 
used  by  the  San  Francisco  Water  Department  during  the  con- 
struction of  the  "Crystal  Springs  Outlet  Tower"  and  about 
one  (l)  acre  of  ground  surrounding  same,  of  which  said 
bunkhouse  is  the  center. 
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This  permission  is  granted  subjectto  the  following  conditions 
and  shall  not  become  effective  until  receipt  by  this  commission 
of  a  letter  from  the  permittee  accepting  said  permission  subject 
to  such  conditions: 

1.  This  grant  of  permission  does  not  constitute  a  deed  or  grant 
of  an  easement  by  the  City,  is  not  transferable  or  assignable 
without  the  approval  of  the  Public  Utilities  Commission  and 
is  revocable  at  any  time  at  the  will  of  the  Commission. 

2.  The  use  of  the  described  property  shall  be  limited  to  the 
organized  activities  of  said  permittee  which,  at  all  times, 
shall  be  under  the  direction  of  the  duly  appointed  director 
or  other  authorized  persons.    The  sanitation  and  sanitary 
arrangements  shall  at  all  times  be  in  accordance  with  the 
direction  of  and  subject  to  the  approval  of  the  General 
Manager  of  the  San  Francisco  Water  Department  and  the  San 
Francisco  Health  Department.  The  said  grounds  shall  at  all 
times  be  maintained  in  a  neat  and  orderly  condition,  and 
all  rubbish  and  waste  shall  be  promptly  burned,  removed  or 
destroyed.    No  growing  trees  shall  be  cut,  marred  or  des- 
troyed. All  activities  shall  be  confined  to  the  herein  des- 
cribed premises,  and  no  trespassing  shall  be  permitted  on 
adjoining  lands  of  the  City;  and  no  act,  deed  or  thing 
shall  be  done  on  said  premises  which  would  contaminate  or 
pollute  the  waters  of  Crystal  Springs  Reservoir.    No  build- 
ings or  structures  shall  be  erected  thereon  without  the 
written  permission  of  the  said  General  Manager  of  the 

San  Francisco  Water  Department  first  had  and  obtained 
therefor;  and  all  such  buildings  or  structures  shall  be 
maintained  in  accordance  with  his  direction  and  to  his 
satisfaction. 

3.  The  permittee  shall,  on  receipt  of  notice  so  to  do  and 
within  such  reasonable  time  limit  as  may  be  fixed  by  said 
notice,  alter  any  structure  placed  on  the  herein  described 
property  under  the  terms  hereof,  to  such  extent  as  may  be 
necessary  to  avoid  interference  thereof  with  any  pipe,  pipe 
lines,  power  lines  or  other  structures  now  or  hereafter 
constructed  by  the  City,  or  with  any  operations  of  the  City 
or  with  any  use  by  the  City  of  the  lands  affected  hereby; 
or,  if  so  agreed  by  the  permittee  and  the  General  Manager 
of  the  said  Water  Department,  the  permittee  may  pay  to  the 
City  the  amount  of  any  expense  to  which  the  City  may  be  put 
as  a  result  of  such  interference. 

4.  Neither  the  City  nor  any  Commission,  Board  or  officer  thereof 
shall  be  held  responsible  or  liable  for  damage  to  said  structures 
resulting  from  any  cause  whatsoever. 

5.  The  permittee  shall  be  responsible  and  liable  for  any  and  all 
damage  to  property  or  structures,  or  injury  or  death  to  per- 
sons, due  directly  or  indirectly  to  the  construction,  operation, 
use  or  existence  of  any  structure  erected  hereunder  within  the 
City»s  lands  herein  described,  and  shall  promptly  pay  any  just 
claim  therefor. 

6.  Unless  sooner  terminated,  as  herein  provided,  the  use  of  the 
herein  described  premises  is  limited  to  six  months  from  the 
date  hereof,  at  the  expiration  of  which  time  said  permittee 
shall  and  will  relinquish  possession  of  the  premises  and  leave 
same  in  a  condition  in  accordance  with  the  direction  of  and 

to  the  satisfaction  of  the  General  Manager  of  said  Water  Depart- 
ment. 
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7.  As  a  further  condition  of  the  permission  hereby  granted, 
said  permittee  agrees  to  use,  during  the  term  hereof,  the 
labor  of  the  Itinerant  Boys  to  the  extent  of  at  least  fifty 
per  cent  (50%)  thereof  in  the  improvement  of  said  herein 
described  Parcel  #31;  such  labor  to  be  under  the  direction 

of  and  to  the  satisfaction  of  Mr.  G.  J.  Davis,  Superintendent 
of  the  Peninsula  System  of  the  San  Francisco  Water  Department. 

8.  Should  the  permittee  fail  or  neglect  or  refuse  to  do  within 
reasonable  time  any  work  required  to  be  done  by  the  permittee 
under  the  conditions  hereof,  the  Public  Utilities  Commission 
will  have  the  power  to  do  said  work  at  the  expense  of  the 
permittee,  which  expense  the  permittee  shall  pay  on  demand. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McCallum,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  439 

WHEREAS,  This  Commission  is  in  receipt  of  a  communi- 
cation from  the  Director  of  Property,  with  respect  to 
certain  property  under  its  control  located  at  249 
Jefferson  Street,  San  Francisco,  as  follows: 

"This  Department  has  under  rent  the  property  located 
at  249  Jefferson  Street  to  Thos.  R.  Keenan  to 
be  used  as  a  boat  shop  for  the  sum  of  $20.00 
per  month. 

Mr.  Keenan  passed  away  some  time  ago  and  the 
building  has  not  been  in  use.  The  boat  shop  de- 
pends upon  work  on  rading  boats  and  oars,  with 
the  result  that  there  has  been  practically  no 
business. 

I  have  taken  up  the  matter  of  the  rent  with  the 
Executor  of  the  estate  and  he  informs  me  that  he 
will  be  willing  to  pay  out  of  his  own  pocket  the 
sum  of  $10.00  per  month  with  the  provisjb  that  if 
anything  can  be  done  with  the  business  the  rent 
would  be  restored.  ¥e  have  received  no  rent  since 
the  end  of  August,  and  I  can  obtain  from  him  $50.00 
for  the  five  months  from  September  1,1933  to  January 
31,1934. 

I  respectfully  recommend  that  the  rent  on  these 
premises  be  temporarily  fixed  at  $10  £>0  per  month 
and  that  I  be  authorized  to  acceot  the  said  sum  of 
$50.00  for  the  time  mentioned  above." 

NOW,  THEREFORE  BE  IT  RESOLVED,  That  this  Commission 
approve  the  recommendation  of  said  Director  of  Property, 
that  rent  for  the  said  premises  be  fixed  temporarily  at 
$10.00  per  month,  and  that  he  be  authorized  to  accept  the 
sum  of  |50.00  for  rental  due  for  the  period  from  September 
1,  1933  to  January  31,  1934. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  A10 

RESOLVED,  That  this  Commission  request  the  Board 
of  Supervisors  of  the  City  and  County  of  San  Francisco, 
to  adopt  the  following  resolution: 
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RESOLVED,  That  the  City  and  County  of  San  Fran- 
.  cisco  accent  that  certain  quit  claim  deed  dated 
January  17,  1934,  from  CRAB  FISHERMEN »S  PROTECTIVE 
ASSOCIATION  to  that  certain  parcel  of  City  owned 
land  situated  on  the  South  side  of  Jefferson  Street, 
50  feet  frontage  by  137.5  feet  in  depth,  150  feet 
East  of  Jones  Street,  SanFrancisco. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  All. 


WHEREAS,  The  Pacific  Telephone  and  Telegraph  Company  has 
requested  permission  to  construct,  maintain  and  use  a  1-1/2 
inch  subterranean  iron  pipe  conduit  for  telephone  lines  under 
and  across  certain  lands  of  the  City  and  County  of  San  Fran- 
cisco now  under  the  jurisdiction  of  the  San  Francisco  Water 
Department,  and  the  General  Manager  of  said  "Water  Department 
has  recommended  that  such  permission  be  granted, 

THEREFORE,  BE  IT  RESOLVED,  That  The  Pacific  Telephone 
and  Telegraph  Company,  hereinafter  termed  the  "permittee", 
be  and  is  hereby  granted  permission  to  construct,  maintain 
and  use  a  1-1/2  inch  subterranean  iron  pipe  conduit  for  tel- 
ephone lines,  hereinafter  termed  ^structure",  within,  over 
and  across  the  following  described  lands  of  the  City  and  County 
of  San  Francisco  hereinafter  termed  "the  city",  situate  in  the 
County  of  San  Mateo,  State  of  California,  to-wit: 

That  certain  tract  of  land  designated  as  Parcel  No. 
25  in  that  certain  deed  from  the  Spring  Valley 
Water  Company  to  the  City  and  County  of  San 
Francisco  dated  March  34d,  1930  and  recorded 
on  the  same  date  in  the  office  of  the  County 
Recorder  of  San  Mateo  County  in  Volume  491 
of  Official  Records  at  page  1  et  seq. 

The  route  of  said  pipe  line  conduit  across  said  land  shall 
be  as  follows: 

Extending  from  a  telephone  pole  near  the  north- 
easterly corner  of  the  Tanforan  race  track  in  an 
easterly  direction  across  the  right  of  way  of  the 
Market  Street  Railway  Company  to  a  point  in  the 
westerly  boundary  line  of  the  aforesaid  Parcel  No. 25, 
said  point  being  distant  about  4.0  feet  northerly  from 
the  southwest  corner  of  said  Parcel  No. 25;  thence 
continuing  in  a  straight  line  across  said  Parcel  No. 
25  to  the  easterly  boundary  line  thereof  a  distance 
of  20  feet  more  or  less,  as  per  map  hereto  attached. 

This  permit  is  granted  subject  to  the  following  conditions  and 
shall  not  become  effective  until  the  receipt  by  this  Commission 
of  a  certified  copy  hereof  with  endorsement  thereon  by  said  per- 
mittee, signed  by  a  properly  authorized  officer  thereof,  accept- 
ing this  permission  subject  to  said  conditions: 

1.  This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable  or 
assignable  without  the  approval  of  the  Public  Utilities 
Commission,  and  is  revocable  at  any  time  at  the  will  of 
said  Commission. 

2.  The  construction,  installation,  repair  and alteration  of  the 
permittee^  structure  shall  be  satisfactory  to  the  General 
Manager  of  the  San  Francisco  Water  Department. 
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3.  The  permittee  shall  on  receipt  of  notice  so  to  do,  and 
within  such  reasonable  time  limit  as  may  be  fixed  by 
said  notice,  alter  said  structure  to  such  extent  as 
may  be  necessary  to  avoid  interference  thereof  with 
any  pipe,  pipe  line,  power  line  or  other  structure 
now  or  hereafter  constructed  by  the  City,  or  with  any 
operations  of  the  City,  or  with  any  use  by  the  City  of 
the  lands  affected  hereby;  or,  if  so  agreed  by  the  per- 
mittee and  the  General  Manager  of  the  San  Francisco 
Water  Department,  the  permittee  may  pay  to  the  City  the 
amount  of  any  expense  to  which  the  City  may  be  put  as 

a  result  of  such  interference, 

4.  The  permittee  shall  at  all  times  keep  the  City's  lands 
in  safe  and  sightly  condition,  so  far  as  the  same  may 
be  affected  by  the  permittee's  operations  hereunder, 

5.  Neither  the  City)  nor  any  Commission,  Board,  or  officer 
thereof  shall  be  held  responsible  or  liable  for  damage 
to  said  structure  resulting  from  any  cause  whatsoever. 

6.  The  permittee  shall  be  responsible  and  liable  for  any 
and  all  damage  to  property  or  structures,  or  injury  or 
death  to  persons,  due  directly  or  indirectly  to  the 
construction,  operation,  use  or  existence  of  said 
structure  within  the  City's  lands,  and  shall  promptly 
pay  any  just  claim  therefor, 

7.  In  the  event  that  the  permittee  shall  fail  to  construct 
said  structures  within  six  (6)  months  from  and  after 
the  date  hereof,  or  shall  abandon  the  use  thereof,  or 
shall  not  use  the  same  for  any  period  of  two  consecutive 
years,  or  shall  fail,  neglect  or  refuse  to  observe  and 
comply  with  any  of  the  conditions  herein  contained,  or, 
in  the  event  that  this  permission  shall  be  revoked,  then 
all  rights  of  the  permittee  hereunder  shall  forthwith  cease 
and  determine. 

8.  Should  the  permittee  fail  or  neglect  to  do  within  reason- 
able time  any  work  required  to  be  done  by  the  permittee 
under  the  conditions  hereof,  the  Public  Utilities  Commis- 
sion shall  have  the  power  to  do  said  work  at  the  expense 
of  said  permittee,  which  expense  the  permittee  shall  pay 
on  demand. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  112 

RESOLVED,  That  this  Commission  request  the  Board  of 
Supervisors  of  the  City  and  County  of  San  Francisco  to  adopt 
the  following  resolution: 

"RESOLVED,  That  the  City  and  County  of  San  Francisco 
accept  a  deed  from  CUSTODIO  ESCOBAR,  et  us.,  to  a 
certain  tract  of  land  30'x80'  on  the  Westerly  side 
of  County  Road  No. 398  and  adjoining  the  South  side 
of  the  Coast  Range  Tunnel  of  the  Hetch  Hetchy  Aqueduct, 
Alameda  County,  California,  and  that  the  sum  of  $150.00 
be  paid  for  said  land  from  Appropriation  No.  235-3 • 


On  motion  of  Commission  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  113 

RESOLVED,  That  that  certain  agreement  made 
and  entered  into  by  and  between  the  City  and  County 
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of  San  Francisco,  and  the  United  Railroads  of 
San  Francisco,  dated  May  1,  1917,  to  which  agree- 
ment the  Market  Street  Railway  Company  has  succeeded, 
and  which  agreement  concerns  the  exchange  of 
transfers  between  the  Union  Street  line  of  the 
Municipal  Railway  and  the  Fillmore  Street  line 
of  the  Market  StreetRailway  Compaq  of  San  Fran- 
cisco, be  and  the  same  is  hereby  considered  as 
being  extended,  and  is  extended  for  a  period  of 
six  (6)  months  commencing  February  26,  1934 • 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  HA 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing 
of  certain  lands  under  control  of  the  San  Francisco  Water 
Department,  as  hereinafter  set  forth; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does 
approve  the  terms  and  conditions  of  the  said  leases  and 
authorizes  the  execution  of  same  as  follows: 

A.R.MONIZ,  that  certain  piece  of  land  bounded  on  the  north 
by  the  right  of  way  of  the  street  car  line  from  South  San 
Francisco  Junction  to  South  San  Francisco;  on  the  east  by 
£he  old  county  road;  on  the  south  by  land  of  the  south 
party  now  under  lease  to  Hanrahan  Company,  and  on  the  west 
by  the  right  of  way  of  the  Southern  Pacific  Company  railroad, 
and  being  known  as  the  "Baden  Crossing  Lots"  on  the  San 
Andres  pipe  line;  the  herein  demised  tract  containing  six 
(6)  acres,  more  or  less;  EXCEPTING  THEREFROM,  the  pipe  line 
and  trestle  of  said  first  party,  also  the  channel  of  Colma 
Creek;  in  San  Mateo  County,  for  1  year,  cash  rental  $133.00. 

J.E.MENDONCA,  15  acres  in  Alameda  County,  being  a  portion  of 
Lot  No.  VI  of  the  Sunol  portion  of  the  Rancho  El  Valle  de 
San  Jose  consisting  of  the  tillable  land  between  the  south 
line  of  the  San  Antonio  Creek  Road  and  the  northerly  bank 
of  San  Antonio  Creek  easterly  about  1/4  mile  from  where  the 
Corral  Hollow  pipe  line  crosses  said  San  Antonio  Creek,  and 
containing  15  acres  more  or  less  ;for  9  months,  share  crop  basis. 

MANUEL  MENDOM,  all  that  portion  of  Lot  No.  VI  of  the  Sunol 
portion  of  the  Rancho  El  Valle  de  San  Jose  bounded  on  the 
north  by  San  Antonio  Creek;  on  the  east  by  the  Calaveras 
County  Road;  on  the  south  by  a  line  drawn  from  where  the 
Corral  Hollow  pipe  line  right  of  way  of  said  first  party 
crosses  the  aforesaid  Calaveras  Road  westerly,  said  line 
being  the  dividing  line  between  the  herein  demised  land  and 
land  of  first  party  under  lease  to  Ant one  Pinheiro;  and  on 
the  west  by  a  line  more  or  less  parallel  to  the  west  line  of 
the  Calaveras  Road  so  as  to  in  elude  20  acres,  more  or  less; 
in  Alameda  County,  for  1  year,  share  crop  basis. 

W.J.RONEY,  35  acres  in  Alameda  County,  being  a  portion  of  Lot 
No.  6  of  the  Sunol  portion  of  the  Rancho  El  Valle  de  San  Jose 
known  as  Surveys  Nos.  659  and  669  according  to  the  records  of 
T.O.. Hopkins,  County  Surveyor  of  Alameda  County,  and  also  known 
as  the""Harland  Place",  and  being  situated  on  the  west  bank  of 
Calaveras  Creek  southerly  from  Pirate  Creek,  and  being  only  the 
tillable  portion  thereof;  for  1  year,  share  crop  basis. 
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MILEAGE  GASOLINE  COMPANY,  That  certain  portion  of 
Parcel  #1,  San  Mateo  County  lands,  as  described  in 
that  certain  deed  from  Spring  Valley  Water  Company 
to  the  City  and  County  of  San  Francisco,  dated" March 
3,  1930,  and  recorded  in  the  office  of  the  County 
Recorder  of  San  Mateo  County  on  the  same  date  in  Volume 
491  of  Official  Records  at  Page  1;  said  portion  being 
bounded  on  the  northeast  by  said  first  party's  spur 
track  known  as  Lakmer  Siding;  on  the  south  by  a  line 
perpendicular  to  the  east  line  of  Juniper o  Serra 
Boulevard  and  distant  250  feet  southerly  from  the 
intersection  of  said  easterly  line  of  said  boulevard 
with  the  southwesterly  line  of  said  Lakmer  Siding  if 
same  were  extended  in  a  straight  line  to  said  boulevard; 
and  on  the  west  by  said  easterly  line  of  said  boulevard; 
and  containing  0.37  acre,  more  or  less; 

Also,  the  right  to  use,  with  other  authorized  parties, 
the  roadways  on  said  property  connecting  with  Juniuero 
Serra  Boulevard  or  Daly  City  street; 


On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  445 

RESOLVED,  That  this  Commission  request  the  Board  of 
Supervisors  of  the  City  and  County  of  San  Francisco  to 
adopt  the  following  ordinance  authorizing  exchange  of 
certain  easements  on  Ravenswood -Belmont  Right  of  Way  in 
San  Mateo  County  with  Pacific  Gas  and  Electric  Company: 

Bill  No.   Ordinance  No. 


AUTHORIZING  EXCHANGE  OF  CERTAIN  EASEMENTS  ON 
RAVENSWO 0D-BELM0NT  RIGHT  0F  WAY  IN  SAN  MATEO 
COUNTY  WITH  PACIFIC  GAS  AND  ELECTRIC  COMPANY . 

Be  it  ordained  by  the  People  of  the  City  and  County  of 
San  Francisco,  as  follows: 

Section  1.  Pursuant  to  Section  92  of  the  Charter  and 
in  accordance  with  the  recommendation  of  the  Public 
Utilities  Commission,  the  Director  of  Property  is  here- 
by authorized  and  directed  to  arrange  for  trading  certain 
real  property  hereinafter  described  as  Parcel  A  to  Pacific 
bas  and  udectric  Company  in  exchange  for  certain  other 
real  property  hereinafter  described  as  9arcel  B.  Said 
Commission  requires  said  Parcel  B  and  is  in  charge  of  said 
Parcel  A.  Both  of  said  parcels  are  situated  in  San  Mateo 
County,  California,  and  are  described  as  follows: 

PARCEL  A: 

An  easement  to  construct,  reconstruct,  Datrol,  maintain 
and  use,  from  time  to  time,  for  electric  rjower  transmission 
and/or  distribution  purposes,  a  single  line  of  poles,  to- 
gether with  all  necessary  or  proper  -wires,  guys  and  other 
appliances  installed  thereon  and  connected  therewith,  over 
Parcels  38  and  38-A  of  San  Mateo  County  lands  as  said  parcels 
are  described  in  deed  from  S-oring  Valley  Water  Company  to  the 
City  and  County  of  San  Francisco,  dated  March  3,  1930  and  re- 
corded March  3,  1930  in  Volume  491  at  page  1,  Official  Records 
of  San  Mateo  County,  California.  The  center  line  of  said  electric 
transmission  line  shall  be  located  along  the  following  des- 
cribed line: 

BEGINNING  at  a  point  on  the  northeasterly  boundary  line  of 
said  Parcel  33,  distant  thereon  North  48t>£8!53,t  West  1.3  feet 
from  a  one  inch  capped  pipe  set  in  concrete  at  the  most  northerly 
corner  of  said  Parcel  38-A;  and  running  thence  South  129.1  feet, 
South  49°00»  East  346.7  feet  and  South  60°  34*  East  100  feet 
more  or  less  to  a  point  on  the  Southerly  boundary  line  of  said 
Parcel  38-A. 
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PARCEL  B: 

All  existing  right,  title  and  interest  of  the  Pacific  Gas 

and  Electric  Company  in  and  to  the  following  described  portion 

of  Parcel  38-A  referred  to  in  Section  1  hereof: 

BEGINNING  at  the  most  northerly  corner  of  said  Parcel  38-A, 

and  running  thence  along  the  boundaries  of  said  Parcel  38-A, 

South  142.02  feet,  South  48°  58*  53"  East  399.91  feet  and  North 

89°  12'  05"  East  149.98  feet;  thence  North  48°  58'  53"  West  149.98 

feet  to  a  corner  in  the  northerly  boundary  of  Parcel  38-A;  thence 

along  said  northerly  boundary,  North  48°  58f  53"  West  462,89  feet 

to  the  point  of  beginning. 

Section  2.  The  deed  for  the  conveyance  of  Parcel  A  to 
Pacific  Gas  and  Electric  Company  shall  be  made  subject  to  the 
following  conditions: 

1.  The  City  reserves  the  right  to  use  the  land  included  within 
said  right  of  way  for  any  purposes  not  inconsistent  with  the 
use  thereof  by  the  Grantee  under  the  terms  of  this  grant. 

2.  If  it  shall  hereafter  become  necessary  to  change,  alter, 
more  or  reconstruct  the  pole  line  to  be  constructed  by  the 
Grantee  on  the  above  described  easement  in  order  to  allow 
the  City  to  construct  any  improvements,  but  not  buildings, 
on  said  property,  then  the  Grantee,  upon  the  request  of  the 
City  so  to  do,  shall  within  a  reasonable  time  change,  alter 
move  or  reconstruct  said  pole  line  at  the  Grantee's  expense. 

3.  The  Grantee  shall  repay  the  City,  on  demand,  the  reasonable 
value  of  any  property  damaged  or  destroyed  by  the  Grantee  due  to 
any  act  or  omission  of  the  Grantee  in  the  exercise  of  the  rights 
herein  conveyed.  The  Grantee  shall  do  no  work  of  constructing, 
reconstructing,  installing  or  renewing  said  pole  line  without 
first  obtaining  the  approval  of  the  Chief  Engineer  of  the  San 
Francisco  Water  Department  of  its  plans  for  such  wrork. 

4.  The  Grantee  shall  indemnify  and  save  harmless  the  City,  its 
agents  and  employees,  from  any  and  all  claims  for  injuries  or 
damages  resulting  from  any  act,  negligence  or  omission  of  the 
Grantee  in  the  exercise  of  the  rights  herein  conveyed . 

Section  3.  The  Mayor  and  the  Clerk  of  the  Board  of  Supervisors 
are  hereby  authorized  and  directed  to  execute  a  deed  on  behalf 
of  the  City  and  County  of  San  Francisco  conveying  said  Parcel  A 
to  Pacific  Gas  and  Electric  Company.  The  Director  of  Property 
is  hereby  authorized  and  directed  todeliver  the  deed  to  said 
Company  upon  receipt  of  a  deed  to  Parcel  B,  and  to  accept  and 
record  said  deed  to  Parcel  B. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
McCallum,  the  following  were  recommended  for  payment: 

Recommendation  for  Contract  Payment  dated  February  7,  1934 
for  construction  of  Calaveras  Pipe  Line,  S.F.W.D.  Contract  #  45, 
to  W.A.BECHTEL  &  COMPANY,  In  the  amount  of  $1,441.74. 

Also,  Recommendation  for  Contract  Payment  dated  February  12,  1934, 
for  repaving  of  all  streets  and  sidewalks  where  paving  had  been 
removed,  S.F.W.D.  Contract  #  42  to  Pacific  Pavements  Company,  Ltd., 
in  the  amount  of  13,501.67. 
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On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  Following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  AA6 

WHEREAS,  Claims  have  been  filed  against  San 
Francisco  Water  Department  by  the  following  persons 
in  amounts  set  opposite  their  names,  requesting  that 
they  be  compensated  for  expenses  incurred  in  the 
replacement  of  their  water  boilers  which  were  burst 
by  increased  water  pressure  in  the  pipes  supplying 
their  premises,  viz: 

Harold  C.  Isaacs  311  Chicago  Way,  San  Francisco  $15.00 


R.  Schubert            32  Bruce  Ave.,  *  16.00 

Henry  G.  Haustein  3180  San  Jose  Ave.,  w  9.40 

Carl  Olsson,         162  Farrallones  St.,  n  15.00 

Mrs.L.Lenzini,      175  Farrallones  St.,  n  5.00 


and; 

WHEREAS,  Investigation  discloses  that  said  Claimants1 
premises  are  situate  in  areas  in  which  said  Water  Depart- 
ment increased  water  pressures  in  its  pipes;  that  water 
boilers  in  said  premises  were  burst  by  the  increased 
water  pressures  and  had  to  be  replaced,  and  that  expenses 
were  incurred  by  said  claimants  in  replacements  of  boilers. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  afore- 
said claims  be  settled  as  full  compensation  to  afore- 
said claimants  in  the  amounts  set  opposite  their  names 
as  follows,  to -wit: 

To: 

Harold  C.  Isaacs  311  Chicago  Way,  San  Francisco  f  15.00 


R.  Schubert            32  Bruce  Avenue,  16.00 

Henry  G.  Haustein  3180  San  Jose  Avenue,  9.4-0 

Carl  Olsson,         162  Farrallones  Street,  15.00 

Mrs.L.Lenzini,      175               11  5.00 


On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  Lkl * 

WHEREAS,  BUCEY  F.  LEWIS,  835-41st  Avenue,  San  Francisco 
has  filed  claim  against  San  Francisco  Water  Department 
in  the  amount  of  $1.40  to  reimburse  him  for  expenses 
incurred  in  repairing  water  heater  in  his  premises, 
which  was  damaged  as  a  result  of  operations  of  said 
Water  Department  in  repairing  leakage  in  service  pipe 
supplying  said  claimant's  premises,  and 

WHEREAS,  upon  proper  investigation  it  is  found  that 
the  claim  as  presented  is  just, /that  the  damage  resulted 
from  operations  of  said  Water  Department 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  claim  of 
said  Bucey  F.  Lewis,  be  settled  in  full  for  the  sum  of  $14.0. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  AAS 

WHEREAS,  Liberty  Baking  Company,  3251-26 th  Street, 
has  filed  a  claim  in  the  amount  of  $22.34-  against  San 
Francisco  Water  Department  for  damages  sustained  and 
for  expenses  incurred  by  it  as  a  result  of  leakage  of 
water  into  its  basement  where  merchandise  was  stored  - 
said  leakage  coming  from  a  16  inch  water  pipe  of  said 
Water  Department  in  front  of  said  claimant's  premises, 
and 

WHEREAS,  investigation  discloses  that  merchandise 
was  damaged  and  that  expense  was  incurred  by  said 
claimant  as  a  result  of  leakage  of  water  from  said 
Water  Department's  16  inch  water  pipe. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  claim  be 
settled  in  full  for  the  sum  of  $22.34. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  AJL9 

WHEREAS,  Bouquet  Conn  Cigar  Company,  226  Powell 
Street,  has  filed  a  claim  in  the  amount  of  $24,98 
against  San  Francisco  Water  Department  for  loss  of 
merchandise  and  for  repairs  and  other  expenses  re- 
sulting from  the  inflow  of  water  into  its  basement 
from  a  leak  in  the  water  pipe  of  said  Water  Depart- 
ment; and 

WHEREAS,  investigation  discloses  said  claim  is 
just;  that  water  escaping  from  a  broken  water  pipe 
entered  said  claimant's  basement  and  damaged  goods 
and  equipment. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  said  claim 
be  settled  in  full  for  the  sum  of  $24.98. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  150. 

WHEREAS,  E.D.GAGE,  1829-6th  Avenue,  Oakland,  has 
filed  a  claim  against  San  Francisco  Water  Department 
in  the  amount  of  $50.00  for  injuries  and  damages  sus- 
tained by  him  as  a  result  of  his  falling  into  a  water 
meter  trap  of  said  Water  Department  in  front  of  premises 
at  362  Clay  Street,  San  Francisco,  and 

WHEREAS,  Investigation  discloses  that  said  claimant 
met  with  an  accident  at  the  location  stated,  by  stepping 
on  a  faulty  meter  cover  which  tipped  and  caused  him  to 
fall,  and  which  resulted  in  bodily  injuries  and  in 
damages  to  clothing. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  said  claim  be 
settled  for  the  sum  of  $50.00. 
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On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO. 


WHEREAS,  on  January  19,  1934,  at  Geary  Street 
and  Arguello  Boulevard,  a  collision  occurred  between  an 
automobile  ovmed  and  operated  by  Adrienne  Barbieri  and  a 
Municipal  street  car  WB!!  line;  and 

WHEREAS,  the  City  Attorney  has  advised  this  Commission 
that  the  driver  of  said  machine  was  plainly  guilty  of 
contributory  negligence  in  making  a  left  hand  turn  in 
front  of  an  oncoming  street  car,  but  that  such  liability 
cannot  be  imputed  to  her  mother,  Rose  Barbieri,  and  father, 
Stephen  Barbieri,  who  were  passengers  in  said  machine  and 
vrere  injured  as  a  result  of  said  collision;  and 

WHEREAS,  said  automobile  was  damaged  in  the  sum  of 
approximately  Seventy  Five ($75. 00)  Dollars  and  said  parties 
have,  in  addition  thereto,  incurred  medical  expenses  in 
the  sum  of  Seventy  Five  ($75.00)  Dollars  and  that  all  of 
said  parties  have  agreed  to  release  said  City  and  County 
of  San  Francisco  from  any  and  all  liability  for  property 
damage  and/or  personal  injuries  upon  the  oayment  of  the  sum 
of  One  Hundred  Fifty  ($150.00)  Dollars  and  the  City  Attorney 
has  advised  this  Commission  that  said  settlement  is  fair 
and  reasonable  considering  the  costs  which  would  be  entailed 
in  the  trial  of  this  case,  with  the  possibility  of  showing 
some  slight  negligence  on  the  part  of  the  motorman  of  the 
Municipal  street  car  which  might  support  a  verdict  in  favor 
of  said  passengers. 

NOW,  THEREFORE,  BE  IT  RESOLVED  by  this  Commission 
that  the  City  Attorney  be,  and  he  is,  hereby  authorized  to 
fully  settle  and  compromise  all  existing  claims. 


^hereupon  the  meeting  adjourned,  to  be  resumed  at  the 
call  of  the  chair.  /J 

 '  

Eint  Secretary 
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MINUTES  OF  THE  FIFTY-FIFTH  REGULAR  MEETING 
OF  THE  PUBLIC  UTILITIES  COMMISSION,  IN  ROOM  282,  CITY  HALL 

FEBRUARY  26,  1934* 

The  following  members  were  presents 

Commissioners:  Byington,  Filmer,  McCallum  and  Murphy. 

Absent:  Commissioner  Eddy* 

President  Lev/is  F.  Byington  presided. 


On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McCallum,  the  minutes  of  the  meeting  held  on  January  22,  1934-*  ^a.s 
unanimously  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McCallum,  the  minutes  of  the  Adjourned  Meeting  held  February  13,  1934> 
were  unanimously  approved. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  452 


"WHEREAS,  the  General  Manager  and  Chief 
Engineer  of  the  San  Francisco  ^ater  Department 
has  recommended  the  leasing  of  certain  lands 
under  the  control  of  the  San  Francisco  Water 
Department,  as  hereinafter  set  forth; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  the 
Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  does  approve  the  terms 
and  conditions  of  the  said  leases  and  authorizes 
the  execution  of  same,  as  follows: 

ANTONE  MENDOZA,  That  certain  portion  of  the  Calaveras 
Reservoir  Site  consisting  of  the  southeast  quarter  of 
the  northwester  quarter  (S.E.1/4  of  the  N.W.1/4),  and 
the  south  half  of  the  northeast  quarter  {S.l/2  of  the 
N.E.1/4)  of  Section  36,  Township  5  South,  Range  1  East, 
M.D.B.&M.,  and  of  Lot  #2  of  Section  31,  Township  5 
South,  Range  2  East,  M.D-B.&M.;  containing  100  acres 
more  or  less;  for  9  months,  share  crop  basis,  in  Santa  Clara  Co. 
LUM  YIM,  Six  acres  in  San  Mateo  County,  described  as  fol- 
lows: FIRST:  That  portion  of  the  Belmont  Pump  Lot  in  the 
Las  Pulgas  Rancho  bounded  on  the  north  by  the  northerly 
boundary  line  of  said  lot  and  the  southerly  cottage, 
garden  and  grounds  of  first  party;  on  the  east  by  the 
cottages  and  grounds  on  said  lot  and  the  westerly  line 
of  the  State  Highway;  on  the  south  by  the  southerly 
boundary  line,  and  on  the  west  by  a  fence  line  running 
north  and  south  just  west  of  the  standpipe  on  said  lot, 
said  fence  being  on  top  of  the  first  hill  rast  of  said 
State  Highway;  EXCLUDING  THEREFROM,  25  feet  more  or  less 
along  said  northerly  and  southerly  lines;  ALSO,  the  more 
or  less  level  land  on  top  of  said  hill  northerly  from  said 
standpipe;  the  hereby  described  portion  containing  about  6 
acres; 

SECOND:  ALSO  a  space  16  feet  by  16  feet  at  the  junction 
of  the  easterly  line  of  the  aforesaid  State  Highway  and 
the  southerly  boundary  line  of  said  Pump  Lot  on  which 
said  second  party  has  heretofore  erected  a  flower  stand; 
for  1  year,  cash  rental  $127.50. 
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FRANK  ARMENIO,  Those  certain  portions  of  the  Lake 
Merced  Ranch  described  as  follows: 
FIRST :  That  certain  portion  between  Monuments  Nos. 
SI  and  03  on  the  boundary  line  between  lands  of 
lessor  and  property  of  the  San  Francisco  Golf  Club, 
and  being  the  tillable  ground  between  said  boundary- 
line  and  the  Ocean  View  Gulch  wasteway  flume  near 
Monument  #82,  and  containing  1/2  acre  more  or  less; 
SECOND:  That  certain  portion  between  Monuments  Nos. 
86  and  89  on  the  boundary  line  between  lands  of  lessor 
and  property  of  the  Spring  Valley  Company,  Ltd,,  and 
the  San  Francisco  Golf  Club,  and  being  the  tillable 
land  between  said  partition  line  and  the  sewer  pipe 
flume  of  the  Vista  ^rande  and  Colma  sewers  to  their 
junction  with  the  sewer  pipe  flume  of  the  San  Francisco 
Golf  Club;  thence  northerly  along  the  latter  to  the 
southerly  bank  of  the  gulch  near  the  southwest  corner 
of  said  Golf  Club  property;  and  being  land  heretofore 
leased  to  said  lessee;  and  containing  3  acres,  more  or 
less; 

THIRD:    That  certain  portion  adjoining  the  second  here- 
in described  parcel  on  the  west,  and  being  the  slopes 
of  Colma  Gulch  from  the  aforesaid  sewer  flume  to  the 
easterly  bank  of  said  gulch, containing  1/2  acre,  more  or 
less; 

FOURTH:  That  certain  portion  in  the  bed  of  Colma  Gulch 
adjoining  the  third  herein  described  parcel  and  having 
a  width  of,  approximately,  60  feet  from  east  to  west 
and  a  length  of  about  800  feet  from  north  to  south, 
and  containing  one  (1)  acre,  more  or  less; 
FIFTH:    That  certain  portion  in  the  bed  of  Colma  Gulch 
adjoining  the  fourth  abovedescribed  parcel,  and  being 
land  cleared  of  willow  and  underbrush  by  said  lessee 
during  the  year  1933,  containing  1-1/2  acre,  more  or  less; 

the  entire  property  described  above  containing  6-1/2 
acres,  more  or  less;  in  San  Mateo  County,  for  1  year, 
cash  rental  $100.00. 

F.D.MQRAN  ,  That  certain  portion  of  Peninsula  Reservoir 
lands  bounded  on  the  north  by  the  San  Mateo  County  Relief 
Home;  on  the  east  by  the  easterly  boundary  line  of  lessor's 
property;  on  the  south  and  west  by  the  County  Road 
from  said  Relief  Home  to  Belmont;  containing  30  acres, 
more  or  less;  for  6  months,  cash  rental  $30.00. 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 


RESOLUTION  NO.  A53 


WHEREAS,  informal  bids  were  received  by  this 
Commission  for  plowing,  discing  and  harrowing 
the  walnut  orchard  at  Sunol,  as  follows: 

J.M.Rose,  Jr.  Plowing  -  $2.00  per  acre; 

Discing 
&  Harrow- 
ing .75    *  * 
Joe.F.Avilla  -    $2.25  per  acre  for  plowing 
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and, 

WHEREAS,  N.A.Eckart,  General  Manager  and  Chief 
Engineer,  San  Francisco  Water  Department,  has  recommended 
that  the  award  be  made  to  J.M.Rose,  Jr.,  who  has  been 
the  successful  contractor  for  several  years  past  and 
has  satisfactory  equipment. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  theaward 
for  plowing,  discing  and  harrowing  the  ?/alnut  orchard 
be  made  to  J.M.Rose,  Jr.,  on  his  bid  of  $2.00  per  acre 
for  plowing  and  75#  per  acre  for  each  discing  and  harrow- 
ing combined. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filnier,  the  following  resolution  was  unanimously  adopted: 


RESOLUTION  NO. 


WHEREAS,  Bechtel  Company  have  requested  permission 
from  this  Commission  to  enter  into  a  sub-contract  with 
Hugh  F.  Brown  of  San  Francisco,  covering  the  cutting 
and  welding  of  the  steel  pipe  for  construction  of  the 
Calaveras  Pipe  Line,  San  Francisco  Water  Department 
Contract  #45,  and 

WHEREAS,  after  investigation  the  General  Manager  and 
Chief  Engineer  of  said  Water  Department  has  recommended 
the  request  be  granted. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  this  Commission 
approve  the  request  of  Bechtel  Company  to  enter  into  said 
sub-contract  with  Hugh  F.  Brown  of  San  Francisco,  for 
cutting  and  welding  the  steel  pipe  for  construction  of 
the  Calaveras  Pipe  Line,  S.F.W.D. Contract  #  45. 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  455 

WHEREAS,  Bechtel  Company  have  requested  permission 
from  this  Commission  to  enter  into  a  sub-contract  with 
Farnsworth  &  Ruggles  of  San  Francisco,  to  do  the  hauling 
of  certain  materials  and  supplies  for  construction  of  the 
Calaveras  Pipe  Line,  S.F.W.D. Contract  #  45;  and 

WHEREAS,  after  investigation  the  General  Manager  and 
Chief  Engineer  of  said  Water  Department  has  recommended 
the  request  be  granted. 

NOW,  THEREFORE  BE  IT  RESOLVED,  that  this  Commission 
approve  the  request  of  Bechtel  Company  to  enter  into  said 
sub-contract  with  Farnsworth  &  Ruggles  of  San  Francisco, 
for  to  do  the  hauling  of  certain  materials  and  supplies  for 
construction  of  the  Calaveras  Pipe  Line,  S.F.W.D. Contract  #  45. 
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On  motion  of  Commissioner  McCailum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  A56 

WHEREAS,  Bechtel  Company  have  requested  per- 
mission from  this  Commission  to  enter  into  a  sub- 
contract with  Milani  &  Lee  for  uncovering  approx- 
imately 1200  feet  of  Newark-San  Lorenzo  pipe  from 
trenches  and  backfilling  said  trenches  thru  certain 
private  property  in  connection  with  the  construction 
of  Calaveras  Pipe  Line,  S.F.W,D, Contract  #  45>  and 

WHEREAS,  after  investigation  the  General  Manager 
and  Chief  Engineer  of  said  Water  Department  has  re- 
commended the  request  be  granted, 

NOW,  THEREFORE  BE  IT  RESOLVED,  That  this 
Commission  approve  the  request  of  Bechtel  Company 
to  enter  into  said  sub-contract  with  Milani  &  Lee 
for  uncovering  1200  feet  of  pipe  from  trenches  and 
backfilling  said  trenches  thru  certain  private  property 
in  connection  with  the  construction  of  Calaveras  Pipe 
Line,  SFWD  Contract  #  45. 

On  motion  of  Commissioner  McCailum,  seconded  by  Comm- 
issioner Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO,  A57 

WHEREAS,  A.  J.  GRIER  has  requested  permission 
of  this  Commission  to  enter  into  a  sub-contract  with 
A*  Casqueiro  for  form  work,  placing  of  reinforcing 
steel  and  mixing  and  placing  of  concrete  in  connection 
with  construction  of  the  Alameda  Creek  Overflow  Pipes, 
HHWS  Contract  #  I4.6;  and 

WHEREAS,  after  investigation  the  Chief  Engineer 
and  Manager  of  said  Hetch  Hetchy  Water  Supply  has  re- 
commended the  request  be  granted, 

NOW,  THEREFORE  BE  IT  RESOLVED,  That  this  Comm- 
ission approve  the  request  of  A.J.Grier  to  enter  into 
said  sub-contract  with  A.  Casqueiro  for  form  work,  placing 
of  reinforcing  steel  and  mixing  and  placing  of  concrete 
in  connection  with  construction  of  the  Alameda  Creek  Over- 
flow Pipes,  HHWS  Contract  #  I46. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO,  A58 

WHEREAS,  Mrs.  H.  Rawlings,  76  Bruce  Avenue, 
has  filed  a  claim  in  the  amount  of  $10,75  against  the 
S.F. Water  Department  for  damage  to  carpet  resulting 
from  the  bursting  of  house  piping  as  a  result  of  in- 
creased pressures  in  the  water  mains  of  said  Water 
Department;  and 

WHEREAS,  investigation  discloses  said  claim 
is  just;  that  the  damage  resulted  from  operations  of 
said  Water  Department, 

NOW,  THEREFORE  BE  IT  RESOLVED,  That  the  claim 
of  Mrs.  H.  Rawlings  be  settled  in  full  for  the  sum  of 
$10.75, 
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On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  A59 

WHEREAS,  it  appears  that  JOHN  DOUKAS  and 
GUST  PAP PAS  were  passengers  on  Municipal  south- 
bound WD°  car  on  January  1st,  1934*  when  dsaid 
^D"  car  collided  at  Broadway  and  Van  Ness  Avenue 
with  the  rear  portion  of  an  WHW  Municipal  car  also 
south-bound;  and 

WHEREAS,  the  City  Attorney  has  advised  this 
Commission  that  there  is  no  defense  as  to  the  liability 
for  negligence  in  this  case  and  recommends  settlement 
in  the  case  of  Gust  Pappas  in  the  sum  of  Two  Hundred 
($200.00)  Dollars  and  the  payment  of  Doctor's  and 
hospital  bills  in  said  case  in  the  sum  of  One  Hundred 
Seventy  Six  and  85/100  Dollars  (f 176. 85),  and  recommends 
settlement  in  the  case  of  John  Doul&s  in  the  sum  of 
Three  Hundred  Twenty  Five  ($325.00)  Dollars,  and  has 
informed  this  Commission  that,  in  his  opinion,  said 
settlement  is  fair  and  reasonable  so  far  as  the  interest 
of  the  City  and  County  of  San  Francisco  is  concerned;  and 

WHEREAS,  it  appears  that  John  Doukas  had  con- 
tusions and  abrasions  and  a  slight  crushing  of  his  chest 
wall  and  that  Gust  Pappas  was  injured  in  the  region  of 
his  abdomen  and  as  a  result  of  said  injuries  an  ulcerous 
condition  was  caused  to  become  exaggerated  and  to  flare 
up,  and  that  both  John  Doulas  and  Gust  Pappas  were  employed 
and  have  lost  wages  and  will  be  incapacitated  for  some 
short  time  hereafter; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City 
Attorney  be  and  he  is,  hereby  authorized  to  fully  settle 
and  compromise  the  said  claim  of  John  Doulas  for  the  sum 
of  Three  Hundred  Twenty  Five  ($ 325. 00)  Dollars  and  to 
fully  settle  and  compromise  the  said  claim  of  Gust  Pappas 
for  the  sum  of  Two  Hundred  ($200.00)  Dollars  and  the 
sum  of  One  Hundred  Seventy  Six  and  85/100  Dollars  ($176.85) 
for  doctor  and  hospital  bills* 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  A60. 

WHEREAS,  it  appears  that  PATRICK  FINN,  while 
attempting  to  board  Municipal  streetcar  No. 142  when  same 
was  at  a  stop  at  St .Francis  Circle  on  February  7th,1934> 
at  or  about  the  hour  of  9:10  o'clock  A.M.,  was  thrown 
from  step  of  said  car  when  said  car  was  caused  to  be 
started  forward  without  any  signal  being  given  by  the 
conductor  and  as  a  result  thereof  said  Patrick  Finn  sus- 
tained a  fractured  clavicle  with  severe  strain  of  the  lig- 
aments surrounding  same;  and 

WHEREAS,  Dr.  Schumate,  on  behalf  of  the  City  and 
County  of  San  Francisco,  has  examined  said  Patrick  Finn 
and  states  that  the  period  of  disability  will  be  approx- 
imately four  months;  and 
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WHEREAS,  the  City  Attorney  has  advised 
this  Commission  that,  in  his  opinion,  there  is 
no  defense  as  to  the  liability  involved  in  this 
action  and  that  Thomas  B.  Johnson,  Claims  Adjuster 
of  the  Municipal  Railway  Company,  has  secured  the 
consent  of  said  Patrick  Finn  to  receive  the  sum 
of  Two  Hundred  Forty  ($240.00)  Dollars  in  full 
settlement  of  any  and  all  claims  for  damages  and 
loss  of  wages;  and 

WHEREAS,  the  City  Attorney  has  advised  this 
Commission  that  the  aforesaid  sum  is  a  fair  and  just 
sum  for  the  City  and  County  of  San  Francisco  to  pay 
said  Patrick  Finn  for  a  complete  release  of  his  said 
cause  of  action; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  the 
City  Attorney  be,  and  he  is,  hereby  authorized 
and  directed  to  fully  compromise  the  said  claim 
of  said  Patrick  Finn  against  the  City  and  County  of 
San  Francisco  in  the  sum  of  Two  Hundred  Forty 
($240.00)  Dollars. 


The  President  then  announced  that  this  was  the  time 


and  place  set  for  public  hearing  upon  the  1934-1935  budgets  of 
the  various  utilities  under  the  jurisdiction  of  this  Commission 
and  asked  if  any  person  desired  to  be  heard. 


It  appealing  that  there  were  no  citizens  present  de- 


siring to  be  heard  upon  said  budgets,  the  Commission  concluded 
said  public  hearing. 


Upon  motion,  duly  seconded  and  carried,  the  Commission 


adjourned  it!s  meeting  to  February  27th,  1934>  at  4:00  P.M.  for 
final  approval  of  the  Utilities  Budgets. 
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MINUTES  OF  AN  ADJOURNED  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION,  IN  ROOM  282,  CITY  HALL, 

FEBRUARY  27,  1934. 


Q 
LJ 


The  following  members  were  present: 

Commissioners:  Byington,  Filmer,  Eddy,  Mc  Callum  and  Murphy. 
President  Lewis  F.  Byington  presided. 

Final  consideration  was  given  to  the  Budgets  for  1934-1935 
presented  to  this  Commission  by  the  various  utilities  under  its  juris- 
diction. 

Upon  motion,  duly  seconded  and  carried,  the  following  resolu- 
tion was  unanimously  adopted: 

RESOLUTION  NO.  461. 

RESOLVED,  That  this  Commission  approve  the  Utilities1 
Budgets,  for  the  fiscal  year  1934-1935,  in  amounts  as  follow, 
to-wit : 

SAN  FRANCISCO  WATER  DEPARTMENT  $  5,788,510 

MUNICIPAL  RAILWAY  3,101,954 
HETCH  HETCHY  POWER  1,974,765 

SAN  FRANCISCO  AIRPORT  188,499 

This  is  exclusive  of  Interest  and  Re- 
demption charges  on  account  of  NRA  Bond 
Issue  -  $260,000. 

STREET  AND  PUBLIC  BUILDING  LIGHTING 

(a)  Lighting  Public  Streets  1,000,000 

(b)  Lighting  Public  Buildings  exclusive  of 

those  carried  on  Departmental  budgets  37,700 

HETCH  HETCHY  CONSTRUCTION  378,000 
BUREAU  OF  ENGINEERING  173,850 
PUBLIC  UTILITIES  COMMISSION  72,732 

Also, 

SAN  FRANCISCO  WATER  DEPARTMENT 
Supplemental  Appropriation  for  1933-34  for 
extension  of  Water  System  12,095,000 

HETCH  HETCHY  CONSTRUCTION 
Supplemental  Appropriation  for  increasing  the 
height  of  O'Shaughnessy  Dam,  Fiscal  Year  1933-34  3,500,000 

SAN  FRANCISCO  AIRPORT 
Supplemental  Appropriation  for  extension  of 
East-West  Runway,  Levee  fills,  etc.  Fiscal 
Year  1933-34  260,000 

Thereupon  the  meeting  adjourned,  to  be  resumed  at  the  call 
of  the  ehair* 
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MINUTES  OF  THE  FIFTY-SEVENTH  REGULAR  MEETING 
OF  THE  PUBLIC  UTILITIES  COMMISSION,  IN  ROOM  282,  CITY  HALL, 

MARCH  12, 


The  following  members  were  present: 

Commissioners:  laying  ton,  Filmer,  Eddy,  McCallum  and  Murphy  . 
President  Lewis  F.  Byington  presided. 


On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  minutes  or  the  56th  regular  meeting  of  the  Public  Utilities 
Commission  held  on  February  26,  1934*  was  approved. 

Also,  the  minutes  of  an  adjourned  meeting  of  the  Public 
Utilities  Commission  held  on  February  27th,  1934*  were  approved. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  were  recommended  for  payment: 

Recommendation  for  Contract  Payment  dated  February  27,  1934*  for 
repaving  of  all  streets  and  sidewalks  where  the  paving  had  been 
removed,  SFWD  Contract  #  42,  to  Pacific  Pavements  Company  Ltd., 
in  the  sum  of  $ 2, 477. 78. 

Also,  Recommendation  for  Contract  Payment  dated  March  9,  1934*  for 
repaving  of  all  streets  and  sidewalks  where  the  paving  had  been 
removed,  SFWD  Contract  #  42,  to  Pacific  Pavements  Company  Ltd., 
in  the  sum  of  $2,435.58. 

Also,  Recommendation  for  Contract  Payment  dated  March  6,  1934*  for 
construction  of  Calaveras  Pipe  Line,  SFWD  Contract  #45,  to  Bechtel 
Company,  in  the  sum  of  $8,530.01. 

Also,  Recommendation  for  Contract  Payment  dated  March  7,  1934* 
for  hauling  sand,  gravel  and  cement  in  Coast  **ange  Division  of 
Hetch  Hetchy  Aqueduct,  HHWS  Contract  #  141  to  Meyer  Rosenberg, 
in  the  sum  of  $1,241.08. 

Also,  Recommendation  for  Contract  Payment  dated  March  7,  1934> 
for  construction  of  pipe  lines  in  Coast  *ange  Division  of  Hetch 
Hetchy  Aqueduct  (Alameda  Creek  Siphon  and  Tesla  Portal  Connection) 
HHWS  Contract  #142,  Section  1,  to  American  Concrete  and  Steel  Pipe 
Co.  in  the  sum  of  |l0,873.24. 

Also,  Recommendation  for  Contract  Payment  dated  March  8,  1934* 
for  construction  of  pipe  lines  in  Coast  flange  Division  of  Hetch 
Hetchy  Aqueduct  (Over-flow  pipes  from  Alameda  Creek  Portals] 
HHWS  Contract  #  146,  to  A.J.Grier  in  the  sum  of  $1,354-51. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  462 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of 
the  San  Francisco  Water  Department  has  recommended  the  leasing 
of  certain  lands  under  the  control  of  the  San  Francisco  Water 
Department,  as  hereinafter  set  for th ; 

HOW,  THEREFORE,  BE  IT  RESOLVED,  that  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  doe  s 
approve  the  terms  and  conditions  of  the  said  leases  and 
authorizes  the  execution  of  same,  as  follows: 
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JOHN  BORAGNO,  Lots  numbered  1,  2,  3  and  4  in  Block  numbered 
7  of  the  Schoolhouse  Homestead  Association,  which  block  is 
bounded  by  Washington,  Briggs,  "A"  and  Clara  Streets,  as 
shown  on  the  map  of  the  said  Schoolhouse  Homestead  Association, 
in  the  Town  of  Colma;  for  1  year,  cash  rental  $40.00. 

W.B.ALLEN,  All  those  portions  of  Section  7  and  Section  18, 
Township  5  South,  Range  2  West,  MDB&M,  commencing  at  a  point 
in  the  west  line  of  said  Section  7,  distant  5.49  chains 
from  the  common  corner  of  said  Section  7  and  Section  18, 
and  Sections  12  and  13,  Township  5  South,  Range  3  West, 
thence  south  37°  15*  east  15.72  chains;  thence  south  23° 
east  15.27  chains;  thence  south  15°  30'  east  to  the  north- 
westerly line  of  the  Dumbarton  Bridge  Company  right  of  way; 
thence  southwesterly  along  said  right  of  way  to  the  west 
line  of  the  aforesaid  Section  18;  thence  north  on  the  first 
mentioned  section  lines  to  the  point  of  commencement;  and 
containing  60  acres,  more  or  less,  month-to-month  basis, 
rental  $8.33  1/3. 

SEASIDE  OIL  COMPANY,  that  certain  portion  of  the  20-foot 
strip  of  land  bordering  the  easterly  line  of  Junipero 
Serra  Blvd.,  commencing  at  the  junction  of  the  northerly 
line  of  Alemany  Blvd.  and  the  easterly  line  of  said  20-foot 
strip  of  land,  thence  northerly  78  feet,  moce  or  less,  to 
the  northerly  boundary  line  of  said  service  station  lot, 
thence  at  a  right  angle  westerly  to  the  easterly  line 
of  said  last  mentioned  boulevard  and  the  northerly  line  of 
Alemany  Blvd.  to  the  point  of  commencement,  cash  rental  $5.00  rao. 

All  of  said  leases  to  be  in  accordance  with  the  terms  and 
conditions  as  setforth  therein  and  approved  as  to  form  by 
the  City  Attorney. 

On  motion  of  Commission  McCallum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  A63 

WHEREAS,  This  Commission  by  Resolution  No.  415  awarded 
Bechtel  Company  Contract  SFWB  #  45  for  the  construction  of 
Calaveras  Pipe  Line;  and 

WHEREAS,  said  Bechtel  Company  is  experiencing  difficulty  in 
prosecuting  said,  work  in  accordance  with  provisions  relative  to  the 
working  hours  and  days  per  week  contained  in  said  contract,  under 
which  the  work  is  discontinued  on  Saturdays  and  Sundays  in  each 
week;  first,  because  of  its  inability  to  secure  sufficient  number 
of  competent  men  to  do  the  work  on  account  of  limited  hours  of 
employment  in  the  isolated  location  in  which  the  work  is  situate, 
and  secondly,  because  of  the  nature  of  the  ground  encountered  in 
the  tunnel  excavation  which  makes  it  undesirable  to  discontinue 
work  for  two  days  in  each  week;  and 

WHEREAS,  N.A.Eckart,  General  Manager  and  Chief  Engineer  of 
said  Water  Department,  and  E.G.Cahill,  Manager  of  Utilities  have 
recommended  in  view  of  the  foregoing  circumstances  that  the  hours 
and  days  of  labor  in  connection  with  the  performance  of  said 
Contract  SFWD  #  45  be  extended  to  eight  (8)  hours  per  day  and  to 
permit  tunnel  operations  to  be  continued  seven  (7)  days  per  week 
with  the  proviso,  however,  that  said  work  be  so  organized  that  no 
individual  workingman  shall  be  permitted  to  work  more  than  five 
days  in  any  week. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  this  Commission  declare 
that  an  emergency  exists  as  provided  for  in  Section  3  of  Ordinance 
9.0921  and  said  contractor  is  hereby  authorized  to  extend  the  hours 
and  days  of  labor  in  accordance  with  the  foregoing  recommendation 
of  N.A.Eckart,  General  Manager  and  Chief  Engineer  of  said  Water 
Department  and  E.G.Cahill,  Manager  of  Utilities. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  Lb  Li 

WHEREAS,  Bechtel  Company  have  requested  permission 
from  this  Commission  to  enter  into  sub-contracts  with 
Moore  Dry  Dock  Company,  covering  the  hauling  and  erection 
of  structural  steel  creek  crossing  members;  Robert 
Garcia  for  drilling  of  well  holes,  and  also  with  Baldwin 
and  Butler  for  certain  concreting  work  and  other  mis- 
cellaneous items  for  construction  of  Calaveras  Pipe 
Line,  SFWD  Contract  #  45;  and 

WHEREAS,  after  investigation  the  General  Manager 
and  Chief  Engineer  of  said  Water  Department  has  re- 
commended the  request  be  granted. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  this  Commission 
approve  the  request  of  Bechtel  Company  to  enter  into 
said  sub-contracts  with  Moore  Dry  Dock  Company  for 
hauling  and  erecting  structural  steel  creek  crossing 
members;    Robert  Garcia  for  drilling  well  holes, 
and  also  with  Baldwin  and  Butler  for  certain  concreting 
work  and  other  miscellaneous  items  for  construction  of 
the  Calaveras  Pipe  Line,  SFWD  Contract  #  45  • 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  465 

WHEREAS,  Mrs.  Emma  Loderhose,  206  Minerva  Street, 
San  Francisco,  has  filed  a  claim  in  the  amount  of  % 
7.25  against  the  San  Francisco  Water  Department  for 
damage  to  boiler  resulting  from  increased  pressures 
in  the  water  mains  of  said  Water  Department;  and 

WHEREAS,  investigation  discloses  that  said  claim 
is  just;  that  the  damage  resulted  from  operations  of 
said  Water  Department. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  claim  of 
said  Mrs.  Emma  Loderhose,  betettled  in  full  for  the 
sum  of  $7.25* 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  466 

WHEREAS,  Thos.  Di  Benedetto,  3373  Army  Street, 
San  Francisco,  has  filed  a  claim  against  the  San 
Francisco  Water  Department  in  the  amount  of  14.75 
for  damages  to  his  housepipe  as  a  result  of  operations 
by  said  Water  Department;  and 

WHEREAS,  investigation  discloses  that  said  claim 
is  just;  that  the  damage  resulted  from  operations  of 
said  Water  Department. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  the  claim  of 
Thos.  Di  Benedetto,  be  settled  in  full  for  the  sum  of 
$4.75 • 
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Representatives  of  the  Audubon  Association  of  the 
Pacific  appeared  before  the  Commission  to  request  that  a  Bird 
Sanctuary  be  established  at  Lake  Merced.    The  request  was  taken  under 
advisement. 

The  Pacific  Rod  &  Gun  Club  then  showed  motion  pictures 
of  the  planting  of  black  bass  in  Lake  Merced ♦ 


Thereupon,  the  meeting  adjourned,  to  be  resumed  at  the 
call  of  the  chair* 


Assistant  Secretary 
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MINUTES  OF  THE  FIFTY  EIGHTH  REGULAR  MEETING 
OF  THE  PUBLIC  UTILITIES  COMMISSION  IN  ROOM  282,  CITY  HALL, 

MARCH  26,  1934. 
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The  following  members  were  present: 

Commissioners:  Byington,  Filmer,  Eddy,  McCallum  and  Murphy. 
President  Lewis  F.  Byington,  presided. 


On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McCallum,  the  minutes  of  the  57th  regular  meeting  of  the  Public 
Utilities  Commission,  held  on  March  12,  1934*  were  approved  and 
adopted . 

On  motion  of  Commissioner  Eddy,  seconded  by  Commission 
McCallum,  the  following  was  recommended  for  payment: 

Recommendation  for  Contract  Payment  dated  March  16,  1934>  for 
construction  of  Moccasin  Sewage  Disposal  System,  HHWS  Contract 
143,  to  City  Improvement  Company  and  A.  Soda  &  Son,  in  the  sum 
of  #431.21. 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  467 


WHEREAS,  the  General  Manager  and  Chief  Engineer 
of  the  San  Francisco  Water  Department  has  recommended  the 
leasing  of  certain  lands  under  the  control  of  the  San 
Francisco  Water  Department,  as  hereinafter  set  forth; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  the  Public 
Utilities  Commission  of  the  City  and  County  of  San 
Francisco  does  approve  the  terms  and  conditions  of 
the  said  leases  and  authorises  the  execution  of  same, 
as  follows: 

J.  LUNttHI,  That  certain  portion  of  the  Silva  Tract  in 
the  Buri  Buri  Rancho  described  as  Parcel  No. 30  in  that 
certain  deed  from  Spring  Valley  Water  Company  to  the 
City  and  County  of  San  Francisco  dated  March  3,  1930, 
and  recorded  on  the  same  date  in  the  office  of  the  County 
Recorder  of  San  Mateo  County,  in  Volume  491  of  Official 
Records  at  Page  1  et  seq.;  the  said  portion  commencing  at 
a  point  in  the  southerly  line  of  the  State  Highway,  thence 
northerly  along  a  fence  line  dividing  the  herein  described 
tract  from  land  of  said  first  party  under  lease  to  E.  Cur otto 
to  the  northerly  line  of  said  tract;  thence  westerly  1250 
feet,  more  or  less,  along  said  northerly  line  to  a  fence 
separating  the  herein  described  tract  from  land  of  said 
first  party  formerly  under  lease  to  the  Mills  Estate 
Incorporated;  thence  southerly  along  said  fence  to  the 
southerly  line  of  said  tract,  thence  Easterly  to  the  point 
of  commencement;  EXCLUDING  THEREFROM,  said  first  party's 
roadway  and  telephone  line  along  the  southerly  boundary 
thereof;  ALSO,  the  San  Andres  pipe  line;  the  hereby  de- 
scribed parcel  of  land  containing  24  acres,  more  or  less; 
for  two  months,  cash  rental  $35.40. 

A.  MENDOZA  &  JOE  SEMAS,  That  certain  fruit  orchard  in  the 
Calaveras  Valley  known  as  the  Campbell  Orchard  and  situated 
in  the  northeast  quarter  (N.E.1/4)  of  Section  36,  Township 
5  South,  Range  1  Sast,  M.D.B.&M.,  containing  10  acres,  more 
or  less;  for  six  and  one-half  months,  share  crop  rental  basis. 
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KARL  BIELER,  Those  certain  portions  of  Section  12, 
Township  4  South,  Range  1  ¥est,  M.D.B.&M.,  as  follows: 

PARCEL  1: 

That  certain  portion  of  the  north  half  of  the 
southwest  quarter  bounded  on  the  north  by  the  southerly- 
line  of  the  Southern  Pacific  railroad  right  of  way; 
on  the  east  and  south  by  the  Niles  Canyon  County  Road 
bridge  over  Alameda  Creek;  and  on  the  west  by  a  line 
extending  due  north  from  the  east  portal  of  Western 
Pacific  Tunnel  #2  to  the  aforesaid  southerly  line  of 
the  Southern  Pacific  railroad  right  of  way,  and  being 
the  creek  bottom  and  southerly  bank  of  said  creek 
within  the  described  boundaries;  EXCEPTING  THEREFROM, 
the  wasteway  from  lessor's  aqueduct;  and  containing 
5  acres,  more  or  less; 

PARCEL  2: 

That  certain  portion  of  the  northeast  quarter 
of  the  southwest  quarter  AND  the  northwest  quarter 
of  the  southeast  quarter  bounded  on  the  north,  north- 
east and  northwest  by  the  southerly  line  of  the 
Western  Pacific  railroad  right  of  way;  and  contain- 
ing, exclusive  of  lessor's  aqueduct  and  wasteway,  17 
acres  more  or  less; 

the  entire  area  hereby  described  containing  22  acres, 
more  or  less.    Cash  rental  $26,00  per  month. 

All  of  said  leases  to  be  in  accordance  with  the 
terms  and  conditions  as  set  forth  therein  and  approved 
as  to  form  by  the  City  Attorney, 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Murphy,  the  following  wesolution  was  unanimously  adopted: 

RESOLUTION  NO,  A68 

WHEREAS,  under  Resolution  No.  367  of  this  Comm- 
ission passed  October  9,  1933,  a  Revocable  Permit  was 
issued  to  the  Estate  of  MARY  IVES  CROCKER  to  use  and 
maintain  a  certain  existing  roadway  through  lands  of 
the  City  and  County  of  San  Francisco  under  the  juris- 
diction of  the  San  Francisco  Water  Department  and,  more 
particularly,  across  the  east  half  and  the  northwest 
quarter  of  Section  10,  Township  6  South,  Range  2  East, 
the  said  roadway  being  the  only  means  of  reaching  by 
vehicle  lands  of  said  Crocker  Estate  in  Section  3,  same 
township  and  range; 

AND,  WHEREAS,  the  said  ESTATE  OF  MARY  IVES  CROCKER 
has  now  requested  that  a  permanent  right  of  way  be  granted 
to  it  in  order  that  it  may  dispose  of  said  Section  3,  the 
purchaser  thereof  demanding  such  right  of  way,  and  said 
Crocker  Estate  being  willing  to  reserve  in  any  such  deed 
a  right  of  way  which  it  will  grant  to  the  City  across  the 
southwest  quarter  of  said  Section  3*  which  right  of  way  is 
necessary  to  the  City  in  order  that  employees  and  tenants  of 
the  City  may  pass  by  the  trail  and  roadway  from  Lection  4 
belonging  to  the  City  to  the  aforesaid  Section  10;  and  the 
General  Manager  of  the  San  Francisco  Water  Department  has 
recommended  that  such  right  of  way  be  granted  in  exchange 
for  such  rights  of  way  from  said  Crocker  Estate  in  said 
Section  3  herein  referred  to; 
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NOW,  THEREFORE,  BE  IT  RESOLVED,  that  the  Director 
of  Property  be  and  is  hereby  requested  to  draw  the  nec- 
essary documents  for  action  by  the  Board  of  Supervisors 
granting  to  the  ESTATE  OP  MARY  IVES  CROCKER  a  permanent 
right  of  way  by  way  of  the  existing  roadway  through  prop- 
erty of  the  City  and  County  of  San  Francisco  under  the 
jurisdiction  of  the  San  Francisco  Water  Department,  and 
being  the  east  half  and  the  northwest  quarter  of  Section 
10,  Township  6  South,  Range  2  East,  M.D.B.&M.,  the  route 
of  said  roadway  being  approximately  as  follows: 

Commencing  at  a  point  in  the  south  line  of  the 
northwest  quarter  of  Section  10  a  short  distance 
westerly  from  the  center  of  said  section  and  on 
the  crest  of  the  watershed  between  Calaveras  Creek 
and  Penetencia  or  Alum  Rock  Creek,  thence  in  a 
northeasterly  direction  along  the  spur  which  is 
the  dividing  line  between  the  aforesaid  watersheds 
to  the  crest  of  Poverty  Ridge;  thence  northwesterly 
along  or  near  the  crest  of  said  Ridge,  which  is 
the  dividing  line  between  the  watersheds  of  Calaver- 
as Creek  and  La  Honda  Creek,  to  a  point  in  the 
line  common  to  said  Section  10  and  Section  3> 
said  point  being  approximately  half  way  from 
the  half-section  corner  in  said  line  to  the  north- 
west corner  of  said  Section  10. 

and  that  for  and  in  consideration  of  the  grant  herein 
provided  for,  the  said  Estate  of  Mary  Ives  Crocker  shall 
simultaneously  grant  to  the  City  and  County  of  San  Fran- 
cisco a  right  of  way  over  the  existing  roadway  and  trail 
through  the  southwest  quarter  of  Section  3>  Township  6 
South,  Range  2  East,  M.D.B.&M.,  the  route  of  said  road- 
way being  approximately  as  follows: 

Commencing  at  a  point  in  the  line  common  to  Sections 
3  and  10,  Township  6  South,  Range  2  East,  M.DJ3 .&M» , 
said  point  being  approximately  equi -distant  from 
the  half -section  corner  in  said  line  and  the  north- 
west corner  of  said  Section  10,  thence  northwesterly 
following  the  roadway  and  trail  to  a  point  in  the 
line  common  to  Sections  3  and  I4,  same  township  and 
range,  said  point  being  approximately  e qui -distant 
from  the  half -sect ion  corner  on  said  line  and  the 
southwest  corner  of  Section  3  aforesaid; 

As  a  further  consideration  4f  said  grait  by  the  City, 
said  roadway  shall  at  all  times  be  maintained  as  a  private 
roadway  and  the  Estate  of  Mary  Ives  Crocker,  and  its  success 
ors  in  interest,  shall  after  passing  through  gates  at  the 
boundary  lines  of  City  property  close  and  lock  them,  and 
grantee's  use  of  said  right  of  way  shall  be  limited  sole- 
ly and  only  to  passing  through* 

Said  Crocker  Estate  shall  pay  any  and  all  expenses  in 
connection  with  the  advertising  of  said  right  of  way  grant 
by  the  City* 

That  certain  Revocable  Permit  granted  by  this  Commiss- 
ion under  Resolution  No.  367  passed  October  9,  1933  shall 
immediately  be  void  and  of  no  effect  upon  passage  by  the 
Board  of  Supervisors  of  the  Ordinance  granting  the  right 
of  way  herein  requested* 
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On  motion  of  Commission  Filmer,   seconded  by  Comm- 
issioner Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.     1+69 « 


WHEREAS,  it  is  necessary  in  the  construction  of 
the  second  unit  of  the  Bay  Crossing  Pipe  Line  to  se- 
cure a  permit  from  the  War  Department  for  the  installa- 
tion of  submarine  pipe  crossings  at  Newark  Slough  and 
at  Dumbarton  Straits, 

NOW,  THEREFORE,  BE  IT  RESOLVED ,  That  E.G.Cahill, 
Manager  of  Utilities,  is  hereby  authorized  and  directed 
to  make  application  in  the  name  of  the  Public  Utilities 
Commission  on  behalf  of  the  City  and  County  of  San  Fran- 
cisco, to  the  District  Engineer,  United  States  Army,  for 
War  Department  permit  for  such  crossings. 

On  motion  of  Commission  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  hlO 

WHEREAS,  By  Resolution  No.  I4.O7  of  this  Commission 
adopted  December  11,  19 33,  permission  was  granted  to  the 
Recreation  Commission  of  San  Francisco  to  use  certain 
property  under  the  jurisdiction  of  the  Water  Department, 
known  as  the  Crocker- Amazon  Reservoir  Site;  and 

ViHEREAS ,  Before  use  of  said  property  could  accrue 
to  said  Recreation  Commission  it  was  necessary,  under 
the  terms  of  their  leases,  to  give  notice  to  vacate  to 
two  tenants  then  in  possession  of  said  property;  and 

WHEREAS ,  said  tenants  in  response  to  said  notices 

™Vacnat?nSaJ£  Pr°Perty  °n  March  9,  193        and  thereafter 
on  March  10,  193I4.,  said  Recreation  Commission  did  take 
possession  of  said  property. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  March  10,  193k 
be  approved  as  the  date  on  which  use  of  said  property 
shall  accrue  to  said  Recreation  Commission,  under  terms 
and  conditions  provided  in  said  Resolution  No.  ^07. 

n      ,     .  0n  motion  of  Commission^McCallum,  seconded  by 

Commissioner  Filmer,  the  following  was  recommended  for  payment- 
Re  commendation  for  Contract  payment  dated  March  2k,  193k, 
forrepaving  of  all  streets  and  sidewalks  where  the  ravins 
had  been  removed,  SFWD  Contract  f  k2,  to  Pacific  Pavements 
Company,  Ltd.,  in  the  amount  of  #1692. 60. 

«         ™,     0n  motion  ot  Commissioner  Eddy,  seconded  by 
Commissioner  Filmer,  the  following  resolution  wis  unanimously  adopted: 

RESOLUTION  NO.  k71. 

RESOLVED,  that  President  Lewis  F.  Byington  is  here- 
by appointed  and  authorized  by  the  Public  Utilities 
Commission  to  arrange  for  a  celebration  to  take  place 

I6;!6"  f/T         Hetch  Hetchy  System  first  reaches 
t         and  wMch  celebration  will  appropriately 
completion  of  the  tunnels  and  pipe  linls 
155 ^He  aqueduct  wi  ich  is  to  conduc  t  the  water 

S« V  V10^-*1113  Yosemite  National  Reservation  to 

the  San  Francisco  Bay  Region.  ™ 
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On  motion  of  Commissioner  Filmer,   seconded  by 
Commissioner  McCallum,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  hi '2 

WHEREAS,  Mrs.  George  Pinto,  I4.I4.O  Noe  Street,  San 
Francisco,  has  filed  claim  against  the  San  Francisco 
Y/ater  Department  in  the  sum  of  $2.15,  for  damage  to 
an  instantaneous  water  heater,  due  to  operations  by 
said  'Jater  Department;  and 

HEREAS,  investigation  discloses  said  claim  is 
just,  and  that  the  damage  occurred  as  a  result  of 
operations  of  said  Water  Department. 

NOW,  THEREFORE,  BE  IT  RESOLVED  that  the  claim  of 
Mrs.  George  Pinto  be  settled  in  full  in  the  amount  of 
$2.15. 

On  motion  of  Commissioner  Filmer,  seconded  by 
Commissioner  Mc  Callum,  the  following  resolution  was  unanimously  adopted 

RESOLUTION  NO.  U75 

WHEREAS,  Marie  H.  Collett,  l^Sl\.  Jackson  Street 
San  Francisco,  has  filed  a  damage  claim  against  the 
San  Francisco  Water  Department  in  the  amount  of  §30.00 
for  damages  to  sidewalk  and  foundation  retaining  wall 
at  the  premises  I38I4.  Jackson  Street,  due  to  leakage 
from  pipes  or  meters  belonging  to  said  Water  Depart- 
ment ;  and 

WHEREAS,  investigation  discloses  that  said  claim 
is  just. 

NOW,  THEREFORE ,  BE  IT  RESOLVED,  that  the  claim  of 
Marie  H.  Collett  be  settled  in  full  in  the  sum  of  $30.00. 

On  motion  of  Commissioner  Eddy,  seconded  by 
Commissioner  Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  hlh 

WHEREAS,  it  appears  from  a  letter  from  the  City 
Attorney* s  office  that  CHRIS  CHRISTEN SEN  has  a  suit 
pending  against  the  City  and  County  of  San  Francisco 
by  reason  of  an  accident  which  occurred  through  the 
operation  of  a  Municipal  street  car  and  that  in  said 
accident  said  Chris  Christensen  was  injured;  and 

WHEREAS,  said  City  Attorney  has,  in  his  letter 
to  this  Commission,  fully  explained  the  facts  and 
circumstances  of  the  happening  of  said  accident  and 
has  recommended  a  compromise  settlement  in  the  sum  of 
Two  Hundred  Fifty  ($250.00)  Dollars  on  condition  that 
a  dismissal  of  said  suit  is  s  ecured^ 

N0Y/,  THEREFORE,  BE  IT  RES)  IV  ED  that  the  City  Attor- 
ney be,  and  he  is  hereby,  authorized  and  directed  to 
compromise  and  settle  said  case  of  Chris  Christensen 
for  the  sum  of  Two  Hundred  Fifty  ($250.00)  Dollars 
without  any  further  consideration  thereof. 
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0n  motion  of   Commissioner  Filmer,  seconded  bv 
Commissioner  McCallum,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  k75 


1//HEREAS,  it  appears  that  PRANK  S.  HOBBS  claims  to 
have  been  injured  while  attempting  to  board  a  Market 
Street  Railway  street  car  at  Montgomery  and  Market 
Streets  on  February  5th,  193^,  and  was  struck  by  a 
Municipal  street  car  because  of  the  failure  of  said 
Municipal  street  car  to  come  to  a  stop  at  the  prdmer 
Pla°e'  ^  as  a  result  of  said  accident  said  Prank 
«^  ?5bs  sus^ned  an  injury  to  his  right  arm  and 
shoulder;  and  Dr.  Everett  Carlson  has  examined  said 
claimant^ and  has  reported  that  said  Frank  S.  Hobbs 
shows  evidence  of  severe  contusions  of  the  soft  parts 

oL  ^  I if?t  am  and  forea™>  lacerations  of  the  tendons, 
and  that  the  range  of  motion  of  his  arm  has  been  re- 
tarded and  that  the  period  of  disability  will  be  approx- 
imately six  week?;  and  yyiox 

renolTo?A^!fle  &nd  2°Unty  of  San  prancisco  has  no 

report  of  said  accident  and  has  been  unable  to  secure 
any  report  of  said  accident  after  investigation  of  all 

S^pT Sinf  ^M  iocation  at  or  about  said  time  of 

9.45  P.M.  and  therefore  has  no  defense  to  this  action;  and 

Mni.^MER?Af,.?hOIrlaS  B*  Johns™>  Claims  Adjuster  of  the 
?    ^£al  Rai^ay  c<»*°n?>  has  agreed  with  said  Prank 
S.  Hobbs  and  his  attorney  for  the  settlement  of  said 
cause  of  acoion  in  the  sum  of  Three  Hundred  ($300.00) 

?hatau^defa^%b''y.Att°^ey  haS  adVlsed  thla  elision 
be  maoS;  the  c  ircumstances  said  settlement  should 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  the  City  Attornev 
^TV16  ±Si  hQrehj  a^^rized  and  directed  to  fnllj  7 

Commissioner  McCai?L^^  ----by  ^ 

RESOLUTION  NO.  U76 

WHEREAS >  Catherine  Cornfoot  was  injured  on  the  l=5tti 
a,T  °f  £u^st>  1952,  while  in  the  act  of  aliSting  from 

?a!»rf  *  Stfe^  °ar  at  Tenth  and  Market  strefSs  when 
Z??°    ^COnt&0t  V-th  a  Municipal  street  car  and  was  t her 

ooedu^^dand  various  la--"-  S^»SirOT^tpK.i0 

WHEREAS,  Catherine  Cornfoot  and  her  husband  Ti-^o^ 
Marklrstreef^l-?  Cit?  *"*  °*  ^"ra'ncisco^f  the 

Suriefand^d^S  ^  —ally  M 

tentatively  agreed  upon  a  settlement  with  said  plaintiffs 
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In  the  sum  of  Three  Thousand  Five  Hundred  ($3,500.00) 
Dollars,  the  City  and  County  of  San  Francisco  to  pay 
One  Thousand  Seven  Hundred  Fifty  ($1,750.00)  Dollars 
and  the  Market  Street  Railway  Company  to  pay  One 
Thousand  Seven  Hundred  Fifty  ($1,750.00)  Dollars  as  a  ' 
full  compromise  and  settlement  of  suit  brought  by  said 
plaintiffs  in  the  amount  of  Twenty  Five  Thousand  Nine 
Hundred  Twenty  Seven  and  90/100  Dollars  ($25,927.90);  and 

WHEREAS ,  the  City  Attorney  has  fully  informed  this 
Commission  of  the  facts  involved  In  this  accident  and 
has  given  it  as  his  opinion  that  said  settlement  of 
$3*500.00,  payable  as  aforesaid  is  a  just  and  reasonable 
settlement; 

NOW,  THEREFORE,  BE  IT  RESOLVED  that  the  City  Attorney 
be,  and  he  is,  hereby  authorized  and  directed  to  fully 
compromise  and  settle  the  suit  of  said  plaintiffs  in 
the  sum  of  $25,927.90  for  the  sum  of  $3,^00.00,  the 
City  and  County  of  San  Francisco  to  pay  $1,750»°Q  thereof* 

On  motion  of  Commissioner  Filmer,  seconded  by 
Commissioner  McCallum,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  U77o 

WHEREAS ,  on  the  7th  day  of  November, 1933?  Marcella 
Hagerty  had  her  automobile  parked  at  the  curb  on  the 
south  side  of  Market  Street,  between  Noe  and  Sanchez 
Streets,  and  at  said  time  and  place  a  Municipal  car 
KLM  line,  collided  Y/ith  an  automobile  of  one  M.  Silvera 
which,  in  turn,  crashed  into  the  automobile  parked  as 
aforesaid  and  said  collision  caused  certain  damages  to 
the  automobile  of  said  Marcella  Hagerty  and  also  In- 
flicted upon  her  certain  personal  injuries;  and 

WHEREAS,  the  City  Attorney  has  secured  from  said 
Marcella  Hagerty  an  offer  of  compromise  and  settlement 
of  any  and  all  claims  said  Marcella  Hagerty  may  have 
against  the  City  and  County  of  San  Francisco  for  the 
actual  expense  involved  in  the  repair  of  her  said  auto- 
mobile and  doctor  bills  incurred  by  reason  of  said  in- 
juries and  vh  ich  said  sum  is  One  Hundred  Tweity  Seven 
and  50/100  Dollars  ($127-50);  and 

WHEREAS ,  the  City  Attorney  has  fully  advised  this 
Commission  of  the  facts  involved  in  this  accident  and 
has  also  r  ecommended  the  payment  of  s  aid  sum  as  full 
compromise  of  any  and  all  claims  held  by  Marcella  Hagerty, 
and  has  given  it  as  his  opinion  that  said  settlement  is 
fair  and  just  and  reasonable  so  far  as  the  City  and 
County  of  San  Francisco  is  concerned; 

NOW,  THEREFORE,  BE  IT  RESOLVED  that  the  City  Attorney 
be,  and  he  is,  hereby  authorized  and  directed  to  fully 
compromise  and  settle  any  and  all  claims  of  said  Marcella 
Hagerty  against  the  City  and  County  of  San  Francisco  by 
reason  of  the  happening  of  said  accident  for  the  sum  of 
One  Hundred  Twenty  Seven  and  50/100  Dollars,  ($127.50). 
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On  motion  of  Commissioner  Filmer,  seconded  "by 
Commissioner  McCallum,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  1|78 


WHEREAS,  it  appears  that  on  the  27th  day  of  April, 
1933 i  WILLIAM  DESMOND  was  injured  while  alighting  from 
a  Municipal  street  car  at  Divisadero  and  Geary  Streets 
and  that  his  said  injury  arose  by  reason  of  said  street 
car  starting  in  motion  while  said  claimant  was  in  the 
act  of  alighting  therefrom;  and  that  said  claimant  has 
suffered,  since  that  time,  plains  in  the  left  chest  and 
left  side  of  his  head  in  the  occipital  region;  that  he 
suffered  head  injury  as  a  result  of  which  he  has  been 
extremely  nervous  and  has  had  a  generalized  tremor;  that 
by  reason  of  said  accident  his  occular  nerve  has  been 
affected  to  such  an  extent  that  it  has  caused  double 
vision  and  it  has  been  necessary  to  secure  eye  glasses 
for  the  correction  thereof;  and 

WHEREAS,  the  City  Attorney  has  fully  advised  this 
Commission  of  the  facts  of  said  accident  and  gives  it 
as  his  opinion  that  there  is  no  defense  as  to  liability 
involved;  and 

WHEREAS,  William  Desmond  duly  filed  a  claim  with  the 
Controller  of  the  City  and  County  of  San  Francisco  and 
has  filed  a  suit  against  said  City  and  County  in  the  sum 
of  Twenty  Five  Thousand  ($25,000.00)  Dollars;     and  the 
City  Attorney  has  tentatively  agreed  with  said  claimant 
and  his  attorneys  for  a  full  compromise  and  release  of 
any  and  all  claims  held  by  said  claimant  for  the  sum  of 
Five  Hundred  Forty  Four  and  50/100  ($5ljlj..50)  Dollars, 
and  the  City  Attorney  has  advised  this  Commission  that, 
in  his  opinion,  such  settlement  is  a  fair  just  and  reason- 
able one  to  be  made  by  the  City  and  County  of  San  Francisco 
as  aforesaid; 

NOW,  THEREFORE,  BE  IT  RESOLVED  that  the  City  Attorney 
be,  and  he  is,  hereby  authorized  to  fully  compromise  and 
settle  the  claim  of  said  William  Desmond  for  the  sum  of 
Five  Hundred  Forty  Four  and  50/100  ($5kl{..50)  Dollars, 

On  motion  of  Commissioner  Filmer,  seconded  by 
Commissioner  McCallum,  the  following  resolution  ?/as  unanimously  adopted: 

RESOLUTION  NO.  U?9 

WHEREAS,  Irene  Nelson  was  injured  whi&e  attempting 
to  board  a  Municipal  street  car  at  the  intersection  of 
Geary  and  Jones  Streets  on  the  25th  day  of  April,  1933, 
by  said  street  car  prematurely  starting  up  said  time 
and  place  and  said  Irene  Nelson's  injuries  consisted 
of  general  bruises,  contusions  and  a  fracture  of  the 
external  malleolus  with  considerable  ligamentous  stretching 
and  tearing  over  and  about  the  region  of  her  ankle;  and 

WHEREAS,  Mrs.  Nelson,  by  reason  of  said  injuries, 
was  confined  in  a  cast  for  eight  weeks,  and  also  by 
reason  of  said  injuries,  her  husband,  Mathew  Nelson, 
incurred  bills  and  expenses  for  hospital,  and  he  has 
sued  the  City  and  County  of  San  Francisco  for  and  on 
his  own  behalf  in  the  sum  of  Five  Thousand  ($5000.00) 
Dollars,  and  Irene  Nelson  has  a  suit  pending  for  pain 
and  suffering  occasioned  by  her  injuries  in  the  sum  of 
Ten  Thousand  (§10,000.00)  Dollars;  and 

WHEREAS ,  there  is  a  sharp  conflict  of  testimony  as 
to  the  liability  of  the  City  and  County  of  San  Francisco 
in  this  case,  and  the  City  Attorney,  having  fiilly  advised 
this  Commission  as  to  the  facts  of  said  accident  and  the 
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possibility  of  a  verdict  being  secured  by  plaintiffs 
for  a  substantial  amount,  and  having  also  informed 
this  Commission  that  said  suits  for  the  sum  of  Fifteen 
Thousand  ($15,000.00)  Dollars  can  be  settled  for  the 
sum  of  Seven  Hundred  and  Fifty  ($750.00)  Dollars,  and 
that  in  his  opinion  said  settlement  is  fair,  just  and 
reasonable  to  the  City  and  County  of  San  Francisco, 

NOW,  THEREFORE,  BE  IT  RESOLVED  that  the  City  Attor- 
ney be  and  he  is  hereby  authorized  to  fully  settle  and 
compromise  the  two  pending  suits  involving  Fifteen 
Thousand  ($15,000.00)  Dollars  for  the  sum  of  Seven 
Hundred  Fifty  ($750.00)  Dollars. 


On  motion  of  Commissioner  Filmer,  seconded  by 
Commissioner  McCallum,  the  following  resolution  was  unanimously  adopted: 


WHEREAS,  on  the  19th  day  of  September,  1935,  in 
the  Municipal  Court  of  the  City  and  County  of  San 
Francisco,  action  Ho.  51^00  thereof,  wherein  HYXDA 
KNUTSEN  was  plaintiff  and  the  City  and  County  of 
San  Francisco  and  Dante  Biscardi  (motorman)  defendants; 
a  trial  was  duly  had  and  a  verdict  rendered  in  favor 
of  Hylda  Knutsen  and  against  said  defendants  City  and 
County  of  San  Francisco,  a  municipal  corporation,  and 
Dante  Biscardi  (motorman)  in  the  sum  of  §1000.00  and 
costs  ($102.25)  f  being  for  personal  injuries  received 
by  said  Hylda  Knutsen  when  struck  by  a  municipal  street 
railway  car  at  or  near  pedestrian  zone  in  front  of  the 
Flood  Building. 

NOW,  THEREFORE,  BE  IT  RESOLVED  by  this  Commission, 
that  the  Controller  of  the  City  and  County  of  San 
Francisco  be  and  he  is  hereby  authorized  to  issue  a 
warrant  drawn  upon  the  Treasurer  of  the  said  City  and 
County  in  the  sum  of  $1102.25  payable  to  said  HYLDA 
KNUTSEN. 


Thereupon,  the  meeting  adjourned,  to  be  resumed  at  the 


RESOLUTION  NO.  I4.8O. 


call  of  the  chair  • 
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MINUTES  OF  THE  FIFTY  NINTH  REGULAR  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION,  IN  ROOM  282,  CITY  HALL, 

APRIL  9,  1934 


The  following  members  were  present: 

Commissioners:    Byington,  Filmer,  Eddy,  McCallum  and  Murphy, 
President  Lewis  F.  Byington,  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McCallum,  the  minutes  of  the  58th  regular  meeting  of  the  Public 
Utilities  Commission  were  unanimously  adopted. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  were  recommended  for  payment: 

Recommendation  for  Contract  Payment  dated  April  5,  1934*  for 
construction  of  Calaveras  Piue  Line,  SFWD  Contract  #45,  to 
W.  A.  BECHTEL  COMPANY,  in  the  sum  of  $36,525.05. 

Also,  Recommendation  for  Contract  Payment  dated  April  7,  1934* 
for  repaving  of  all  streets  and  sidewalks  where  the  paving 
had  been  removed,  SFWD  Contract  #42,  to  Pacific  Pavements 
Company,  Ltd.,  in  the  sum  of  #2085.04. 

Also,  Recommendation  for  Contract  Payment  dated  April  6,  1934> 
for  hauling  sand,  gravel  and  cement  in  Coast  Range  Division  of 
Hetch  Hetchy  Aqueduct,  HHWS  Contract  #  141,  to  Meyer  Kosenberg, 
in  the  sum  of  #1706.96. 

Also,  Recommendation  for  Contract  Payment  dated  April  6,  1934* 
for  construction  of  overflow  pipes,  Alameda  Creels  Portal,  HHWS 
Contract  #  146,  to  A.J.Grier,  in  the  sum  of  $7229.52. 

Also,  Certificate  of  Acceptance  and  Final  Payment  for  con- 
struction of  pipe  lines  in  Coast  Range  Division  of  Hetch 
Hetchy  Aqueduct  (Alameda  Creek  Siphon  and  Tesla  Portal 
Connection)  HHWS  Contract  #142,  Section  1,  to  American 
Concrete  and  Steel  Pipe  Company,  in  the  sum  of  $8899.46. 

Also,  Certificate  of  Acceptance  and  Final  Payment  for  con- 
struction of  pipe  lines  in  Coast  Range  Division  of  Hetch 
Hetchy  Aqueduct  (Alameda  Creek  Siphon  and  Tesla  Portal 
Connection)  HHWS  Contract  #142,  Section  2,  to  American 
Concrete  and  Steel  Pipe  Company,  in  the  sum  of  $2502.01. 

Also,  Certificate  of  Acceptance  and  Final  Payment  for  con- 
struction of  Moccasin  Sewage  Disposal  System,  HHWS  Contract 
143,  to  City  Improvement  Company  and  A.  Soda  &  Son,  in  the 
sum  of  $2248.85. 

Also,  Certificate  of  Acceptance  and  Final  Payment  for  con- 
struction of  pipe  line  in  Bay  Crossing  Division  of  Hetch 
Hetchy  Aqueduct  (from  Irving ton  Portal  to  east  end  of  pre- 
viously constructed  pipe  line)  HHWS  Contract  #  137,  to 
American  Concrete  and  Steel  Pipe  Co.  in  the  sum  of  $12,815.66. 
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On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  IS1 


RESOLVED,  That  E.G.Cahill,  Manager  of  Utilities, 
be,  and  he  is  hereby  authorized  and  directed  to  make 
application  through  the  Commanding  Officer  of  the 
Presidio  of  San  Francisco  for  permission  to  maintain 
and  operate  the  tracks  and  railway  of  the  Municipal 
Railway  from  a  point  at  the  intersection  of  Greenwich 
and  Lyon  Streets  and  the  boundary  of  the  reservation 
extending  in  a  northwesterly  direction  to  the  inter- 
section of  Lincoln  Boulevard  and  Presidio  Avenue  and 
ending  in  a  loop  in  the  rear  of  the  car  station  at  the 
latter  point  in  said  Presidio. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Comm- 
issioner Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  AS2 

WHEREAS,  This  Commission  is  in  receipt  of  the  fol- 
lowing letter  from  Mr.  L.T. McAfee,  Chief  Engineer  &  Man- 
ager of  Hetch  Hetchy  Water  Supply,  under  date  of  April  4> 
1934: 

"In  accordance  with  Section  5,  Ordinance  8^66,  adopted 
June  17,  1929,  and  approved  June  19,  1929,  authorizing 
and  providing  for  the  payment  of  wages  due  employees 
on  the  Hetch  Hetchy  Project  outside  of  the  limits  of 
San  Francisco  through  the  agency  of  certain  banks,  and 
providing  a  revolving  fund  therefor: 

The  present  estimated  payroll  for  a  single  monthly 
period  to  be  paid  through  the  Bank  of  America,  Liver- 
more,  Calif.,  is  $16,000.  as  compared  with  $52,000. 
estimated  for  previous  payrolls. 

The  amount  to  be  deposited  with  this  bank  as  the  re- 
volving fund  is  one -half  of  the  foregoing  estimate  or 
$8000,  whereas,  $26,000.  is  deposited  in  accordance 
with  previous  estimates. 

In  order  to  comply  with  the  provisions  of  Section  5  of 
Ordinance  8466,  it  is  recommended: 

That  the  Treasurer  and  Controller  be  requested  to  with- 
draw from  the  Bank  of  America,  Livermore,  Calif.,  the 
sum  of  $18,000.  and  place  said  sum  to  the  credit  of 
Hetch  Hetchy  Construction  Funds  for  future  allocation 
in  the  judgment  of  the  Public  Utilities  Commission. w 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Treasurer  and 
Controller  are  requested  to  withdraw  from  the  Bank  of 
America,  Livermore,  Calif.,  the  sum  of  $18,000.  and  place 
said  sum  to  the  credit  of  Hetch  Hetchy  Construction  Funds 
for  future  allocation  in  the  judgment  of  the  Public  Utilities 
Commission. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  _4gl_ 

WHEREAS,  This  Commission  is  in  receipt  of  the  following 
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letter  from  Mr.  L.T.Mc  Afee,  Chief  Engineer  and  Manager 
of  Hetch  Hetchy  Water  Supply  under  date  of  April  4,  1934 : 

BIn  accordance  with  Section  5,  Ordinance  8466,  adopted 
June  17,  1929,  and  approved  June  19,  1929,  authorizing 
and  providing  for  the  payment  of  wages  due  employees 
on  the  Hetch  Hetchy  Project  outside  of  the  limits  of 
San  Francisco  through  the  agency  of  certain  banks,  and 
providing  a  revolving  fund  therefor: 

The  present  estimated  payroll  for  a  single  monthly 
period  to  be  paid  through  the  American  Trust  Company, 
Tracy,  Calif.,  is  $40,000.  as  compared  with  $60,000. 
estimated  for  previous  payrolls. 

The  amount  to  be  deposited  with  this  bank  as  the  re- 
volving fund  is  one-half  of  the  foregoing  estimate  or 
$20,000.  whereas  $30,000.  is  deposited  in  accordance 
with  previous  estimates. 

In  order  to  comply  with  the  provisions  of  Section  5 
of  Ordinance  $466,  it  is  recommended: 

That  the  Treasurer  and  Controller  be  requested  to 
withdraw  from  the  American  Trust  Company,  Tracy, 
Calif.,  the  sum  of  $10,000.  and  place  said  sum  to 
the  credit  of  Hetch  Hetchy  Construction  Funds  for 
future  allocation  in  the  judgment  of  the  Public 
Utilities  Commission.^ 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Treasurer  and 
Controller  are  requested  to  withdraw  from  the  American 
Trust  Company,  Tracy,  Calif.,  the  sum  of  $10,000.  and 
place  said  sum  to  the  credit  of  Hetch  Hetchy  Construction 
Funds  for  future  allocation  in  the  judgment  of  the  Public 
Utilities  Commission. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  484 

WHEREAS,  A.G.Wigger  of  240  Topaz  Avenue,  Redwood  City, 
California,  has  requested  permission  to  use  for  garden 
purposes  a  portion  of  the  Hetch  Hetchy  right  of  way, 
Bay  Division,  in  San  Mateo  County,  described  as  Parcels 
Nos.  2162  and  2164  in  the  Hetch  Hetchy  office  records, 

AND,  WHEREAS,  it  is  to  the  interest  of  the  San  Francisco 
Water  Department  to  have  said  rigt  of  way  in  cultivation 
and  the  General  Manager  of  Said  water  Department  has  re- 
commended that  the  request  of  the  said  A.G.Wigger  be  granted, 

THEREFORE  BE  IT  RESOLVED,  that  A.G.Wigger,  hereinafter 
called  the  ^permittee",  be  and  is  hereby  granted  per- 
mission to  use  for  garden  purposes  only,  and  in  accord- 
ance with  the  terms  hereof,  certain  property  of  the  City 
and  County  of  San  Francisco,  hereinafter  called  the  "City**, 
being,  more  particularly,  that  portion  of  the  Hetch  Hetchy 
right  of  way  in  San  Mateo  County  described  as  follows, 
to-wit:- 

Being  Parcels  Nos.  2162  and  2164  as  des- 
cribed in  the  Hetch  Hetchy  Office  records  and 
being  portions  of  Lots  Nos.  2  and  3  of  Block 
14,  Redwood  City,  between  Topaz  Avenue  and 
Canyon  Road. 

This  permission  is  granted  subject  to  the  following  con- 
ditions and  shall  not  become  effective  until  receipt  by 
this  Commission  of  a  certified  copy  of  this  Resolution 
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with  endorsement  thereon  by  said  permittee  accepting 
all  such  terms  and  conditions: 

1.  This  grant  of  permission  does  not  constitute  a  deed 
or  grant  of  an  easement  by  the  City,  is  not  transfer- 
able or  assignable  without  the  approval  of  the  Public 
Utilities  Commission  and  is  revocable  at  any  time  at 
the  will  of  the  Commission. 

2.  No  structures  of  any  kind,  except  fences,  shall  be 
erected  by  said  permittee  on  said  property;  no  trees 
or  large  shrubs  shall  be  planted  thereon;  and  said 
permittee  shall  in  no  way  interfere  with,  and  shall 
in  every  way  protect  from  damage,  the  pipe  line  of 
the  City  crossing  said  property  incident  to  his  use 
hereof.    All  fencing  erected  by  said  permittee  shall 
be  maintained  in  a  manner  satisfactory  to  the  General 
Manager  of  the  San  Francisco  Water  Department. 

3.  The  permittee  shall,  on  receipt  of  notice  so  to  do  and 
within  such  reasonable  time  as  may  be  fixed  by  said 
notice,  remove  fences,  grass  sod  and  plants  when  such 
removal  is  made  necessary  by  any  construction  or 
repair  work  by  the  City. 

4.  The  permittee  shall,  at  all  times  maintain  and  keep 
the  City^s  lgnd  herein  described  in  a  sightly  con- 
dition insofar  as  the  same  may  be  affected  by  the 
permittee's  operations  thereon  as  hereby  permitted, 

5.  Neither  the  City  nor  any  Commission,  Board  or  officer 
thereof  shall  be  held  responsible  or  liable  for  damage 
to  the  garden,  plants,  lawns  or  fences  on  the  herein 
described  property. 

6.  The  permittee  shall  hold  the  City  free  and  harmless 
from  liens  of  every  kind  and  nature  and  from  claims  for 
damage  to  property  or  injury  or  death  to  persons 
which  may  in  any  way  be  due  to  his  use  of  the  herein 
described  property. 

7.  In  the  event  that  the  permittee  shall  abandon  the 
use  of  said  property  as  a  garden  for  a  period  of 
one  year,  or  shall  fail,  neglect  or  refuse  to  comply 
with  any  of  the  conditions  herein  contained,  or  in 
the  event  that  this  permission  shall  be  revoked, 
then  all  rights  of  the  permittee  hereunder  shall 
forthwith  cease  and  determine. 

8.  Said  permittee  is  cognizant  of  the  fact  that  a  pipe 
line  is  to  be  constructed  through  the  herein  described 
property  some  time  during  the  year  1934>  and  hereby 
waives  notice  as  provided  under  Section  3  hereof. 

No  monetary  consideration  involved. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  /.8AA 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of 
the  San  Francisco  Water  Department  has  recommended  the 
leasing  of  certain  lands  under  the  control  of  the  San 
Francisco  Water  Department,  as  hereinafter  set  forth; 

THEREFORE  BE  IT  RESOLVED,  that  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does 
approve  the  terms  and  conditions  of  the  said  leases  and 
authorises  the  execution  of  same,  as  follows: 
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JAMES  VARNI  AND  SONS,  a  portion  of  the  Rancho  Laguna  de  la 
Merced  commencing  at  a  point  in  the  toe  of  the  slope  of 
the  Lake  Merced  Boulevard  distant  due  south  70  feet  from 
Engineer's  Station  17  *  50  on  the  center  line  of  said 
boulevard,  thence  following  the  toe  of  said  slope  in  a 
southeasterly  direction  to  a  point  in  said  toe  distant 
due  south  200  feet  from  Engineer's  Station  22*00  on 
the  center  line  of  said  boulevard,  said  last  named  point 
being  also  at  the  top  of  the  northerly  bank  of  the  north 
lake;  thence  following  the  meandering  of  the  top  of  said 
bank  in  a  southwesterly,  westerly  and  northeasterly  direction 
to  the  point  of  commencement;  EXCLUDING  THEREFROM,  1.05 
acre  excavated  for  Ingleside  Gulch  fill;  the  hereby  demised 
tract  containing  3.5t>  acres,  more  or  less;  for  1  year, 
cash  rental  $120.70. 

On  motion  of  Commissioner  Eddy, seconded  by  Commissioner 
Filmer,the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  485 

■m  tin  i  mjb  I 

WHEREAS,  under  Resolution  No.  370  passed  October 
23,  1933  by  this  Commission,  a  lease  of  Water  Department 
property  was  approved  to  Ed.  Secada  of  Niles,  California, 
dated  November  1,  1933  for  a  period  of  three  years,  and 
said  Ed.  Secada  now  desires  permission  to  transfer  the 
said  lease  to  0.  W.  Ebright,  also  of  Niles,  California, 
and  the  General  Manager  of  the  San  Francisco  Water  Depart- 
ment requests  that  such  permission  be  granted, 

THEREFORE  BE  IT  RESOLVED,  that  Ed.  Secada  of  Niles, 
California,  be  and  is  hereby  permitted  to  transfer  all  of 
his  right,  title  and  interest  in  and  to  that  certain 
lease  between  the  City  and  County  of  San  Francisco  as 
Lessor  and  himself  as  Lessee,  approved  by  Resolution 
No.  370  of  this  Commission  on  October  23,  1933,  to 
0.  W.  Ebright  who  will  assume  and  be  bound  by  all  the 
terms  and  conditions  of  said  lease  as  if  same  had  been 
made  to  him  originally. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,the  following  resolution  was  unanimously  adopted ♦ 

RESOLUTION  NO.  £86 

WHEREAS,  by  Resolution  No.  397  of  this  Com- 
mission, approved  November  27,  1933,  granted  an  extension 
to  February  1,  1934  for  completion  of  HHWS  Contract  #lj7, 
to  American  Concrete  and  Steel  Pipe  Company;  and 

WHEREAS,  L.  T.  Mc  Afee,  Chief  Engineer  and  Manager 
of  Hetch  Hetchy  Water  Supply  and  E.G.Cahill,  Manager  of 
Utilities  has  recommended  a  further  extension  of  time 
for  the  completion  of  said  contract  to  and  including 
February  24-th,  1934. 

NOW,  THEREFORE  BE  IT  RESOLVED,  That  this  Commission 
approve  said  recommendation  to  extend  the  time  for  con- 
pletion  of  said  Contract  HHWS  No.  137  to  and  including 
February  24th,  1934 • 
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On  motion  of  Commissioner  Filiner,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO,  &87 

RESOLVED,  That  this  Commission  ratifies  and 
approves  the  appointment  by  Hetch  Hetchy  Water  Supply 
of  H.  A.  Minton,  Architect,  to  make  architectural 
designs  for  the  completion  of  O'Shaughnessy  Dam  under 
P.W.A.  Bond  Issue,  at  a  fee  not  to  exceed  $>500. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McCallum,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  No.  488 

RESOLVED,  That  this  Commission  approve  Work 
Order  608  issued  by  Hetch  Hetchy  Water  Supply  in  favor 
of  Western  Pacific  Railroad  Company  in  the  amount  of 
$2,202,88  for  labor,  material,  etc.  in  connection 
with  the  construction  of  a  concrete  culvert  under  said 
Company's  railroad  track  near  Irvington,  California,  for 
Bay  Crossing  line  of  Hetch  Hetchy  Aqueduct. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  A89 

RESOLVED,  That  this  Commission  ratifies  and 
approves  the  action  of  E.  G.  Cahill,  Manager  of 
Utilities,  in  signing  for  and  on  its  behalf,    Applications  for 
work  under  Civil  Works  Administration  on  utility  projects 
under  the  jurisdiction  of  the  Public  Utilities  Commission 
of  San  Francisco,  commencing  in  November  1933. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  A90 

WHEREAS,  Mrs.  M.  Christian,  1222  Plymouth  Avenue, 
San  Francisco,  has  filed  a  claim  against  San  Francisco 
Water  Department  in  the  sum  of  $9*80  for  damages  sustained 
Toy  her  in  the  loss  of  garden  plants  as  a  result  of  the 
flow  of  flood  waters  from  the  Balboa  Reservoir  site  of 
said  Water  Department:  and 

WHEREAS,  Investigation  discloses  that  operations 
under  CWA  forces  upon  the  said  reservoir  site  in  the  removal 
of  top  soil  and  the  compacting  by  rolling  of  a  large  area 
of  ground  in  connection  with  construction  of  a  reservoir 
thereon  had  rendered  the  soil  impervious  to  water,  so 
that  following  rain  on  December  29,  1933  water  ran  off 
rapidly  from  said  reservoir  site  and  entered  adjoining 
property  of  said  claimant  and  others  causing  damage. 

NOW  THEREFORE  BE  IT  RESOLVED,  that  the  claim  of 
Mrs.  M.  Christian  be  settled  in  full  in  the  amount  of  $9.80. 


On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 
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RESOLUTION  NO.  A91 

WHEREAS,  Mrs*  C.  W.  Elkins,  1220  Plymouth  Avenue, 
San  Francisco,  has  filed  a  claim  against  San  Francisco 
Water  Department  in  the  sum  of  $8.40  for  damages  sustained 
by  her  in  the  loss  of  garden  plants  as  a  result  of  the 
flow  of  flood  waters  from  the  Balboa  Reservoir  site  of 
*aid  Water  Department;  and 

WHEREAS,  Investigation  discloses  that  operations 
under  CWA  forces,  upon  the  said  reservoir  site  in  the 
removal  of  top  soil  and  the  compacting,  by  rolling,  of  a 
large  area  of  ground  in  connection  with  construction  of 
a  reservoir  thereon  had  rendered  the  soil  impervious  to 
water  so  that  following  rain  on  December  29,  1933 *  water 
ran  off  rapidly  from  said  reservoir  site  and  entered 
adjoining  property  of  said  claimant  and  others  causing 
damage. 

NOW  THEREFORE  BE  IT  RESOLVED,  That  the  claim  or 
Mrs.  C.  W.  Elkins  be  settled  in  full  in  the  amount  of 
$8.40. 


On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  492 

WHEREAS,  it  appears  from  a  letter  from  the  City 
Attorney's  office  that  the  heirs  of  James  P.  Olwell,  deceased, 
have  an  action  for  damages  pending  against  the  City  and  County 
of  San  Francisco  by  reason  of  an  accident  in  the  operation  of 
a  Municipal  Railway  street  car  and  that  as  a  result  of  said 
accident  said  James  P.  Olwell  died;  and 

WHEREAS,  the  City  Attorney  has  in  his  letter  to 
this  Commission  fully  explained  the  facts  and  circumstances 
of  the  happening  of  the  accident  and  has  recommended  as  a 
settlement  the  sum  of  Three  Hundred  Fifty-Four  ($354*00) 
Dollars  upon  condition  that  a  dismissal  is  secured  of  the 
said  suit. 

NOW  THEREFORE  BE  IT  RESOLVED,  that  the  City 
Attorney  be,  and  he  is  hereby,  authorized  to  compromise  and 
settle  the  case  of  Alfred  T.  Olwell,  et.  al.,  heirs  of 
James  P.  Olwell,  against  the  City  and  County  of  San  Francisco 
for  the  sum  of  Three  Hundred  Fifty-Four  ($354*00)  Dollars 
upon  condition  that  a  dismissal  is  secured  of  the  said  suit. 


On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted: 


RESOLUTION  NO.  493 

WHEREAS,  it  appears  that  Alma  Belle  Peterson  was, 
on  the  25th  day  of  March,  1933,  injured  while  attempting 
to  board  a  Municipal  street  car  at  the  intersection  of 
Sixth  and  Market  Streets,  when  said  street  car  was  sudden- 
ly started;  and 
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WHEREAS,  said  Alma  Bella  Peterson  sustained 
an  oblique  transverse  fracture  of  the  left  fibula 
whereby  she  was  incapacitated  from  performing  her 
duties  as  a  nurse  for  a  period  of  approximately  five 
months  and  has  brought  suit  against" the  City  and 
County  of  San  Francisco  for  the  sum  of  Fifteen 
Thousand  ($15,000;  Dollars:  and 

WHEREAS,  the  City  Attorney  has  fully  advised 
this  Commission  as  to  the  facts  of  said  accident  and 
has  recommended  the  settlement  of  said  suit  for  the 
sum  of  Six  Hundred  Fifty  ($650.00)  Dollars  and  has 
informed  this  Commission  that  in  his  opinion  said 
settlement  is  a  fair,  just  and  reasonable  one  inso- 
far as  the  Citjr  and  County  of  San  Francisco  is 
concerned. 

NOW  THEREFORE  BE  IT  RESOLVED  that  the  City 
Attorney  be,  and  he  is  hereby,  authorized  to  fully 
compromise  and  settle  said  suit  for  the  sum  of 
Six  Hundred  Ffty  ($6*0.00)  Dollars. 

Whereupon  Mrs.  Harry  Geballe  representing  the 
City  and  County  Federation  of  Womens f  Clubs,  requested 
this  Commission  to  investigate  the  feasibility  of 
changing  the  location  of  the  stopping  point  of  the  Union 
St.  car  at  its  intersection  with  the  "H**  line  on  Van 
Ness  Avenue  to  afford  greater  protection  for  the  school  children 
at  this  transfer  point,  and  also  to  increase  the  number  of 
tt&  line  cars  on  Market  St.  between  the  hours  of  4:35  o'clock 
PM  and  5:00  o'clock  PM  in  the  interest  accomodating  the 
school  children  using  these  cars  at  the  Van  Ness  and  "H" 
line  transfer  point.    The  Commission  took  these  requests 
under  advisement. 

Whereupon  Honorable  Adolph  Uhl,  representing  the 
Ocean  Avenue  Merchants'  Association,  requested  this 
Commission  to  halt  further  operations  upon  the  construction 
of  a  reservoir  at  the  Balboa  Reservoir  site  until  the 
citizens  of  that  district  could  be  heard  in  opposition  to 
said  further  construction  at  the  next  meeting  of  this 
Commission. 

Whereupon,  Mr.  Thomas  Ash,  former  President  of 
Westwood  Park  Association  informed  this  Commission  that 
citizens  in  the  Wes  wood  Park  district  immeidately  adjoining 
said  Balboa  Reservoir  site  were  not  opposing  the  con- 
struction of  a  reservoir  thereon. 

Whereupon,  Honorable  William  H.  Worden,  Director  of 
Public  Works  and  a  member  of  the  Street  Traffic  Advisory 
Board  presented  to  this  Commission  for  its  consideration 
the  request  of  the  Down  Town  Association  that  a  single 
track  only  be  used  on  Stockton  St.  south  of  Geary  St. 
The  Commission  informed  Mr.  Worden  that  exiiaustive  studies 
had  been  made  by  it  looking  to  relieving  the  situation 
at  Stockton  St.  between  Ellis  and  0'Farrell  Sts.  but  that 
no  solution  of  the  problem  had  yet  been  reached. 

Whereupon  Mr.  E. P. E.Troy  expressed  his  opinion  that 
other  plans    than  the  discontinuance  of  double  tracks  on 
Stockton  St.  South  of  Geary  St.  could  be  worked  out  to  ease 
the  traffic  problem  at  Stockton  and  Ellis  St. 

Thereupon  the  meeting  adjourned  at  9:08  PM  to  be  resumed 
at  the  call  of  the  chair.  /^Z  „ 


MINUTES  OF  THE  SIXTIETH  REGULAR  MEETINu  OF  THE 
PUBLIC  UTILITIES  COMMISSION,  IN  ROOM  282,  CITI  HALL 

APRIL  23,  1934.  387 

The  following  members  were  present: 

Commissioners:    Byington,  Filmer,  Eddy,  Mc  Callum  and  Murphy 
President  Lewis  F.  Byington,  presided. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  minutes  of  the  59th*  regular  meeting  of  the  Public 
Utilities  Commission  were  unanimously  adopted. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  were  recommended  for  payment: 

Recommendation  for  Contract  Payment,  dated  April  16,  1934 
for  construction  of  Pipe  Lines  in  the  Coast  Range  Division 
of  the  Hetch  Hetchy  Aqueduct,HHWS  Contract  No.  146  to 
A.J.Grier,  in  the  sum  of  $263.10. 

Also,  Recommendation  for  Contract  Payment,  dated  April 
20,  1934*  for  repaying  of  all  streets  and  sidewalks  where 
the  paving  has  been  removed,  SFWD  Contract  No.  42  to 
Pacific  Pavements  Ltd.  in  the  sum  of  $2,902.36. 

On  motion  of  Commissioner  Murphy, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adooted: 

RESOLUTION  NO.  494 

RESOLVED,  That  this  Commission  recommends  extension  of 
time  to  April  1,  1935  for  furnishing  water  to  the  property 
of  R.L.Price  et.ux.,  in  Tuolumne  County,  and  requests  the 
Board  of  Supervisors  of  the  City  and  County  of  San  Francisco  to 
adopt  the  following  resolution  authorizing  said  extension: 

WHEREAS,  the  City  and  County  of  San  Francisco  under 
authority  of  Resolution  No.  25034  (New  Series)  of  the 
Board  of  Supervisors  accepted  a  certain  deed  dated  January 
26,  1926,  from  R.  L*  Price,  et  ux.,  to  a  subsurface  easement 
for  a  portion  of  the  Foothill  Tunnel  of  the  Hetch  Hetchy 
Aqueduct;  and 

WHEREAS,  said  deed  provides  that  under  certain  conditions 
if  the  natural  flow  of  water  in  any  springs  on  the  lands  of 
the  grantor  shall  disappear  or  diminish,  the  City  shall  furnish 
the  grantor  a  continuous  supply  of  water  sufficient  for  the 
domestic,  irrigation  and  stock  watering  requirements  of  the 
grantor;  and 

WHEREAS,  said  deed  provides  a  time  limit  for  the  as- 
certainment of  the  amount  of  any  damage  which  may  be  caused 
by  the  disappearance  or  diminution  of  the  natural  flow 
of  water  in  said  springs;  and 

WHEREAS,  said  time  limit  by  Resolution  No.  848  of  this 
board, adopted  June  19,1933,  was  extended  to  April  1,  1934;  and 

WHEREAS, said  R.L.Price,  et  ux.,have  requested  a  further 
extension  of  said  time  limit  to  April  1,  1935,  and 

WHEREAS, the  Public  Utilities  Commission  has  recommended 
an  extension  of  said  time  limit  to  April  1,  1935 

NOW,  THEREFORE,  BE  IT  RESuLVED,  that  the  Mayor  and  the 
Clerk  of  the  Board  of  Supervisors  are  hereby  authorized  and 
directed  to  execute  on  behalf  of  the  City  &  County 
of  San  Francisco,  a  written 
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agreement  with  ti.  L.  Price,  et  ux.,  extending  said  time 
limit  to  April  1,  1935,  subject  to  all  conditions 
contained  in  said  deed,  except  as  expressly  modified 
by  said  agreement •* 

On  motion  of  Commissioner  Eddy,  seconded  by 
Commissioner  Filmer,  the  following  resolution  was  unanimously 
adopted: 

RESOLUTION  NO*  495 

RESOLVED,  That  tnis  Commission  approve  the  purchase 
of  certain  lands  from  Ernest  Crescio  for  the  extension  of 
University  Mound  Reservoir  in  San  Francisco;  and  request  the 
Board  of  Supervisors  of  the  City  and  County  of  San  Fran- 
cisco to  adopt  the  following  resolution  authorising  the 
acceptance  of  deed  for  said  lands  for  the  sum  of  f 31, 534. 

RESOLVED,  That  tne  City  and  County  of  San  Francisco 
accept  a  deed  from  ERNEST  CRESCIO,  et  ux.,  to  Lots,  3,4,5 
and  6  in  Assessor's  Block  6056,  San  Francisco,  required 
for  the  extension  of  University  Mound  neservoir,  and  that 
the  sum  of  $31,  534*00  be  paid  for  said  land  from  1933- 
1934  Appropriation  No.  224-1.    Said  sum  of  $31,534.00  shall 
be  repaid  to  Appropriation  No,  224-1  from  the  proceeds  to 
be  derived  from  the  sale  of  the  1933  Water  Distribution 
Bonds. 

It  is  understood  that  the  improvements  now 
located  on  the  above  land  shall  remain  the  property  of 
the  Grantors  and  shall  be  removed  from  the  premises  by 
the  Grantors  within  30  days  after  recording  the  deed 
to  the  City  and  County  of  San  Francisco.** 

On  motion  of  Commissioner  Filmer  seconded  by 
Commissioner  Eddy,  the  following  resolution  was  unanimously 
adopted: 

RESOLUTION  NO.  496 

RESOLVED,  That  this  Commission  approve  the  purchase 
or  certain  lands  from  Giovanni  Rinaldl,  et,  al. ,  for  tne 
extension  of  University  Mound  Reservoir  in  Kan  Francisco; 
and  request  the  Board  of  Supervisors  of  the  City  and 
County  of  San  Francisco  to  adopt  the  following  resolution 
authorizing  the  acceptance  of  deed  for  said  lands  for  the 
sum  of  $33,000.00. 

RESOLVED,  That  the  City  and  County  of  San  Francisco 
accept  a  deed  from  GIOVANNI  RINALDI,  et  al.,  to  Lots 
1,  2,  3,  4,  5,  6,  7  and  3  in  Assessors  Block  6057, 
San  Francisco,  required  for  the  extension  of  University 
Mound  Reservoir;  and  that  the  total  sum  of  $3 J, 000. 00 
be  paid  for  said  land,  tne  sum  of  $26,312.27  to  be  paid 
from  the  water  Department  Land  Purchase  Fund  and  the 
sum  of  $6,687.73  to  be  paid  from  1933-1934  Appropriation 
No.  224-1.    Said  sum  of  $6,687.73  shall  be  repaid  to 
Appropriation  No.  2^4-1  from  the  proceeds  to  be  derived 
from  the  sale  of  the  1933  Water  Distribution  Bonds." 

On  motion  of  Commissioner  Filmer,  seconded  by 
Commissioner  Uiddy,  the  following  resolution  was  unanimously 
adopted. 
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RESOLUTION  HO.  497 


WHEREAS,  the  outer  street  railway  trades  on  Market 
Street  between  Sutter  Street  and  the  Embarcadero  are  jointly 
used  by  the  Market  Street  Railway  Company  and  the  City  and 
County  of  San  Francisco;  and 

WHEREAS,  bry  agreement  heretofore  made  between  the 
Market  Street  Railway  Company  and  the  City  it  has  been  esti- 
mated that  the  City  is  responsible  for  72.35$  of  the  cost  of 
maintaining  said  tracks  and  tne  Market  Street  Railway  Company 
is  responsible  for  the  remainder  of  said  cost;  and 

WHeKEAS,  said  tracks  from  Sutter  Street  to  the 
Embarcadero  are  now  in  immediate  need  of  reconditioning;  and 

WHEREAS,  by  reason  of  the  joint  liability  of  the 
City  and  the  Market  Street  Railway  Company  for  the  maintenance 
and  conditioning  of  said  tracks  no  independent  contract  can 
be  let  by  either  of  said  parties  to  recondition  said  tracks;  and 

WHEREAS,  the  estimated  cost  of  reconditioning  said 
tracks  is  $20,000.00  and  the  City's  proportion  thereof  based 
upon  the  above  mentioned  percentage  is  f 14,470. 00; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  the  Public 
Utilities  Commission  agree  with  the  Market  Street  Railway 
Company  to  recondition  the  outside  tracks  on  Market  Street 
from  Sutter  Street  to  the  Embarcadero  which  are  jointly  used 
by  the  Municipal  Railway  and  the  Market  Street  Railway  Company, 
the  said  work  to  be  performed  by  said  Market  Street  Railway 
Company  in  conformity  with  the  plans  and  estimates  furnished 
by  said  Market  Street  Railway  Company  to  the  Public  Utilities 
Commission  and  now  on  file  in  its  office,  and  that  the  City 
in  consideration  of  the  performance  of  said  work  by  said 
Market  Street  Railway  Company  pay  to  said  Market  Street  Railway 
Company  72.35%  of  the  cost  of  reconditioning  said  tracks. 

On  motion  of  Commissioner  Eddy,  seconded  by 
Commissioner  Filmer,  the  following  resolution  was  unanimously 
adopted: 

Resolution  No.  498 

WHEREAS,  2.  N.  Urumoff,  79  Sixth  Street,  San 
Francisco  has  filed  a  claim  against  San  Francisco 
Water  Department  in  the  amount  $16.50  for  damages 
to  equipment  resulting  from  leakage  of  water  into 
his  basement  from  broken  service  pipe  belonging  to 
said  Water  Department;  and 

WHEREAS,  Investigation  discloses  that  said 
claimant  did  suffer  damages  to  equipment  resulting 
from  leakage  of  water  from  a  broken  service  of  pipe 
of  the  Water  Department  into  said  claimant's  base- 
ment, 

NOW,  THEREFORE  BE  IT  RESOLVED,  That  said  claim 
be  settled  for  the  sum  of  $16.50. 

On  motion  of  Commissioner  Eddy,  seconded  by 
Commissioner  Filmer,  the  following  resolution  was  unanimously 
adopted: 

RESOLUTION  NO.  499 

WHEREAS,  tne  City  Attorney  has  advised  this 
Commission  that  ADA  S.  ANGEL  sued  the  City  and  County 
of  San  Francisco  for  $50,800.00  for  injuries  received 
in  an  accident  to  a  Municipal  Railway  street  car;  and 


389 


390 

WHEREAS,  there  were  two  trials  of  said  case,  in  the 
first  of  which  the  Market  Street  Railroad  Company  was  sued 
jointly  with  the  City  and  County  of  San  Francisco  and  in  which 
trial  the  jury  disagreed  as  to  the  liability  of  the  City,  and 
in  the  second  trial  of  said  case  the  jury  returned  a  verdict 
in  favor  of  the  City  and  County  of  San  Francisco;  and 

WHEREAS,  the  City  Attorney  has  advised  this  Commission 
that  upon  the  facts  of  said  case  it  was  necessary  for  the  City 
and  County  of  San  Francisco  to  depend  in  great  part  upon 
medical  testimony  to  prove  that  Ada  S  Angel  was  not  hurt  or 
damaged  in  said  accident;  and 

WHEREAS,  Milton  B.  Lennon,  M.  D.  was  a  very 
important  expert  witness  therein  and  has  rendered  a  bill  to 
the  City  and  County  of  San  Francisco  in  the  amount  $150 •GO 
for  examination  of  Ada  S.  Angel,  for  his  appearance  in  court 
and  testimony  given  as  an  expert  witness  and  several  conferences 
with  Henry  Heidelberg,  Deputy  City  Attorney,  and  as  it  was 
largely  through  the  aid  of  Doctor  Lennon  that  said  case  was 
won;  and 

WHEREAS,  the  City  Attorney  has  advised  this 
Commission  that  the  said  sum  of  $150*00  is  the  usual  and 
customary  charge  for  witnesses  of  the  standing  of  Dr.  Lennon 
appearing  in  court,  and  has  advised  the  payment  of  said 
sum; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  the  bill  of 
Milton  B.  Lennon,  M.D.  in  the  sum  of  $150*00  for  examination 
of  Ada  S.  Angel,  his  appearance  in  court  as  an  expert  witness 
and  for  conferences  with  Mr*  Heidelberg,  be,  and  the  same 
is,  hereby  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by 
Commissioner  Mc  Galium,  the  following  resolution  was 
unanimously  adopted i 

RESOLUTION  500 

WHEREAS,  it  appears  that  on  April  1,  1934,  at  or 
about  3; 29  P.M.  at  Fourth  and  Market  Streets,  "Wong  Lo  Shee 
was  injured  while  alighting  from  a  municipal  street  car  by 
reason  of  said  street  car  starting;  and 

WHEREAS,  so  far  as  the  City  and  County  of  San 
Francisco  is  concerned,  said  accident  is  a  blind  one,  in 
that  the  City  and  County  of  San  Francisco  has  no  witnesses 
to  the  same  and  said  claimant  has  several  witnesses  to  the 
facts  of  said  accident;  and 

¥HEREAS,  said  claimant  has  been  examined  by  Dr.  Edward 
0.  Carlson  and  his  report  shows  that  said  claimant  sustained 
a  head  injury  and  also  other  abrasions  and  contusions,  and 
since  said  accident  she  has  suffered  constantly  from  head- 
aches and  dizziness  and  has  been  confined  to  her  bed,  and 
said  doctor  reports  that  said  claimant  unquestionably 
suffered  a  concussion  of  the  brain;  and 

WHEREAS,  Thomas  B.  Johnson  has  entered  into  a 
tentative  settlement  with  said  claimant  through  her  attorney 
Paul  F.  Griffin,  in  the  sum  of  Four  Hundred  ($400.00) 
Dollars,  and  the  City  Attorney  has  advised  this  Commission 
that  said  settlement  is  a  fair,  just  and  reasonable  one 
under  all  the  circumstances. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  THAT  THE  CITY 
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Attorney  be,  and  he  is  hereby,  authorized  to  fully  compro- 
mise and  settle  all  claims  of  Wong  Lo  Shee  and  Wong  Lin 

Tuck  for  said  sum  of  FOUR  HUNDRED  ($4-00.00)  DOLLARS* 

—  ■  —  ■ 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  No.  501 

WHfciREAS,  the  crossing  of  the  inbound  track  of  the 
Municipal  Railway  and  the  northbound  track  of  the  Market 
Street  Railway  and  the  northbound  track  of  the  Market 
Street  Railway  Company  at  Market  and  Fourth  Streets  is 
jointly  used  by  the  Market  Street  Railway  Company  and 
City  and  County  of  San  Francisco;  and 

WHEREAS,  said  crossing  is  now  in  immediate  need  of 
reconditioning;  and 

WHEREAS,  by  reason  of  the  joint  liability  of  the 
City  and  the  Market  Street  Railway  Company  for  the  maintenance 
and  conditioning  of  said  crossing  no  independent  contract  can 
be  let  by  either  of  said  parties  to  recondition  said 
crossing;  and 

WHEREAS,  the  estimated  cost  of  reconditioning  said 
crossing  is  $3355*00  and  the  City's  proportion  thereof  esti- 
mated at  50$  is  #1677.50. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  the  Public 
Utilities  Commission  agree  with  the  Market  Street  Railway 
Company  to  recondition  the  said  crossing  on  Market  street 
and  Fourth  Street  which  is  jointly  used  by  the  Municipal 
Railway  and  the  Market  Street  Railway  Company,  the  said 
work  to  be  performed  by  said  Market  Street  Railway  Company  in 
conformity  with  "he  plans  and  estimates  furnished  by  said 
Market  Street  Railway  Company  to  the  Public  Utilities 
Commission  and  now  on  file  in  its  office,  and  that  the  City 
in  consideration  of  the  performance  of  said  work  by  said 
Market  Street  Railway  Company  pay  to  said  Market  Street 
Railway  Company  50%  of  the  cost  of  reconditioning  said 
crossing. 

Thereupon  Messrs.  Ricketts,  Doyle,  Brown  and  Wynn 
representing  the  San   Francisco  Labor  Council  spoke  in  favor 
of  the  adoption  by  the  Public  Utilities  Commission,  of 
concrete  pipe  for  the  proposed  Bay  Crossing  Pipe  Line  and 
pointed  out  that  more  local  people  would  be  given  employ- 
ment on  the  manufacturing  of  concrete  pipe  than  would  be 
employed  upon  the  manufacture  of  steel  pipe. 

Mr.  Barnum  appearing  on  behalf  of  the  Portland  Cement 
Association  asked  to  be  heard  when  the  Commission  will  be 
considering  the  relative  merits  of  concrete  and  steel  pipes. 
He  was  informed  such  a  hearing  will  be  held  in  the  future. 

There  upon  President  Byington  inquired  whether  any 
petition  was  filed  with  the  Commission  bearing  on  the  matter 
of  the  Balboa  Reservoir.    It  appeared  that  no  petition  had 
been  filed  with  this  Commission  but  that  one  had  been 
filed  with  the  Board  of  Supervisors. 

On  motion  of  Commissioner  Murphy  the  Commission  gave 
audience  to  persons  present  at  the  meeting,  desiring  to 
speak. 

To  Dr.  J.  J.  Mc  Cormick,  President  Ocean  Avenue 
Merchants  Association;  Mr.  and  Mrs.  Doudlass;  Mr.  J.  L. 
Reisner,  representing  Ingleside  Terrace  Improvement 
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Association;  and  Honorable  Adolph  Uhl,  Supervisor  who 
spoke  in  opposition  to  the  construction  of  the  Balboa 
Reservoir;  and 

To.  w.  H.  Bode;  Mr.  Varley  representing  Southern  Council 
of  Civic  Clubs;  Mr.  Austin  Kelly  and  Mrs.  Rose  Walker  also 
of  the  Southern  Council  of  Civic  Clubs;  Mr.  L.  C.  Drexel 
representing  the  Ironworkers;  and  Mr.  E.P.E.  Troy  who  spoke 
in  favor  of  the  construction  of  said  Balboa  Reservoir. 

Whereupon  Mr.  Wm.  Coughlin  representing  Contractors 
Eaton  and  Smith  requested  that  the  Commission  give  consider- 
ation to  the  payment  of  $1600  for  paving  work  to  be  done  in 
front  of  the  Water  Department  property  on  Caroline  Street 
between  22nd.  and  23rd.  Streets.    The  president  announced  that  the 
matter  would  be  given  consideration. 


Thereupon  the  meeting  adjourned  to  be  resumed  at  the 
call  of  the  chair. 
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MINUTES  of  the  sixty  first  regular  meeting  of  the 

PUBLIC  UTILITIES  COMMISSION,  IN  ROOM  282,  CITY  HALL 

MAY  14,  1934-  ?V 

The  following  members  mere  present: 

Commissioners:  Byington,  Filmer,  Eddy,  Mc  Call-am  and  Murpfty 

President  Lewis  F.  Byington,  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Galium,  the  minutes  of  the  60th.  regular  meeting  of  the 
Public  Utilities  Commission  were  unanimously  adopted. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Mc  Callum,  the  following  were  recommended  for  payment. 

Recommendation  for  Certificate  of  Acceptance  and  Final 
Payment,  dated  April  20,  1934,  for  construction  of  Over- 
flow Pipe  Lines  from  Alameda  Creek  Portals,  in  the 
Coast  Range  Division  of  the  Hetch  Hetchy  Aqueduct,  HHWS 
Contract  No.  I46  to  A.  J.  GRIER  in  the  sum  of  §983.01. 

Also,  Recommendation  for  Contract  Payment  dated  May  10, 
1934*  for  repaving  of  all  Streets  and  Sidewalks  where 
the  paving  has  been  removed,  SFWD  Contract  42  to  Pacific 
Pavements  Ltd.  in  the  sum  of  $4,303. 10# 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  were  recommended  for  payment. 

Recommendation  for  Contract  Payment  Dated  May  8,  1934,  for 
the  Construction  of  Calaveras  Pipe  Line,  Contract  SFWD  45, 
to  W.  A.  Bechtel  and  Co.  in  amount  134,187.31. 

Also,  Recommendation  for  Certificate  of  Acceptance  and 
Final  Payment,  dated  May  4,  1934  for  the  laying  of  30  inch 
steel  plate  pipe  lines,  Water  Department  Contract  SFWD  39 
to  Theodore  Conn  in  amount  $805.20. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  502 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of 
the  San  Francisco  Water  Department,  and,  the  Director  of 
Property  have  recommended  the  leasing  of  certain  lands 
under  the  control  of  the  San  Francisco  Water  Department 
as  hereinafter  set  forth; 

THEREFORE,  BE  IT  RESOLVED,  that  the  Public  Utilities 
Commission  of  the  City  and  County  of  ban  Francisco  does 
approve  the  terms  and  conditions  of  the  said  lease  and 
authorizes  the  execution  of  same,  as  follows: 

L.  J.  BASS,  That  certain  portion  of  the  City's  20'  strip 
of  land  on  the  easterly  side  of  Juniper©  Serra  Boulevard 
used  by  the  Lessee  for  driveway  purposes,  which  driveway 
connects  Junipero  Serra  Boulevard  with  the  Lessee's 
residence  at  No.  234  Chester  Avenue  on  Lot  10  in  Assessor's 
Block  7127,  and  is  approximately  475  feet  north  of  Palmetto 
Avenue,  at  a  cash  rental  $5.00  per  annum. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  503 

WHEREAS,  the  General  Manager  and  Chief  Engineer 


393 


1* 


of  the  San  Francisco  Water  Department,  and  the  Director 
of  Property  have  recommended  the  leasing  of  certain 
lands  under  the  control  of  the  San  Francisco  Water  De- 
partment, as  hereinafter  set  forth; 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does 
approve  the  terms  and  conditions  of  the  said  lease  and 
authorizes  the  execution  of  same,  as  follows: 

FOSTER  AND  KLEISER  COMPANY,  that  certain  location  in 
Lot  Number  9  of  the  Valleys  Mill  Tract,  adjoining  the 
Town  of  Niles,  fronting  the  west  line  of  the  county 
road  from  Niles  to  Mission  San  Jose  and  not  to  exceed 
100  feet  in  length  (four  25-foot  panels);  said  signs 
to  consist  of  two  wings  of  50  feet  in  length  with  apex 
not  to  exceed  10  feet  from  property  line  on  said  road, 
the  wings  to  extend  southerly  and  northwesterly  from 
said  apex  and  their  extremities  not  to  exceed  25  feet 
from  the  aforesaid  property  line,  at  a  cash  rental  of 
$2.50  per  month.    This  lease  shall  be  for  advertising 
purposes  only,  on  a  month  to  month  basis  begining  May 
1,  1934#  payable  in  advance  on  the  first  day  of  each 
and  every  month. 

On  motion  of  Commissioner  Filmer,  seconded  by 
Commissioner  Murphy,  the  following  resolution  was  adopted 
unanimously: 

Resolution  No.  504 

WHEREAS,  The  General  Manager  and  Chief  Engineer 
of  the  San  Francisco  Water  Department,  and  the  Director 
of  Property  have  recommended  the  leasing  of  certain 
lands  under  the  control  of  the  ban  Francisco  ifater  Depart- 
ment, as  hereinafter  set  forth; 

THEREFORE,  BE  IT  RESOLVED,  that  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does 
approve  the  terms  and  conditions  of  the  said  lease  and 
authorizes  the  execution  of  same  as  follows: 

¥.  M.  HIGEN,  Commencing  at  a  point  on  the  southerly  line 
of  Bay  Street,  distant  westerly  thereon  200  feet,  more 
or  less;  from  the  westerly  line  of  Hyde  Street,  thence 
southerly  at  a  right  angle  40  feet  to  a  point;  thence 
westerly  at  a  right  angle  20  feet  to  a  point;  thence 
northerly  at  a  right  angle  to  the  southerly  line  of  Bay 
Street;  thence  easterly  on  said  line  of  Bay  Street  to 
the  point  of  commencement.    This  lease  shall  be  for  garage 
purposes  only,  on  a  month  to  month  basis  beginning  May 
1,  1934>  at  a  monthly  casn  rental  of  13.50  payable  in 
advance  on  the  first  day  of  each  and  every  month. 

On  motion  of  Commissioner  Eddy,  seconded  by 
Commissioner  Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  No.  505 

WHEREAS,  The  General  Manager  and  Chief  Engineer 
of  the  San  Francisco  Water  Department,  and  the  Director 
of  Property  have  recommended  the  leasing  of  certain 
lands  under  the  control  of  the  San  Francisco  Water  De- 
partment, as  hereinafter  set  forth;. 

THEREFORE,  BE  IT  RESOLVED,  that  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does 
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approve  the  terms  and  conditions  of  the  said  lease  and 
authorizes  the  execution  of  same  as  follows: 


THOROLF  M.  ARNTZEN,  That  certain  portion  of  the  City's 
property  in  Niles  Canyon  in  Sections  11,  12,  13  and 
14,  Tow  ship  4,  South,  Kange  1  west,  M.  D.  B.  &  M., 
lying  between  the  Southern  Pacific  right  of  way  and 
the  Wiles  Canyon  Road  find  the  Western  Pacific  Railroad 
right  of  way,  extending  from  a  line  perpendicular  to 
the  creek  channel  at  the  western  portal  of  the  Western 
Pacific  Railroad  Tunnel  #2  downstream  to  the  easterly 
line  of  the  new  county  road  bridge  over  Alameda  Creole 
in  the  easterly  portion  of  said  Section  11;  and  con- 
taining 5  acres,  more  or  less* 

This  lease  shall  be  for  picnic  ground  and  parking 
purposes  only,  on  a  month  to  month  basis  beginning 
June  1,  1934,  at  a  monthly  cash  rental  of  $7.50  payable 
in  advance  on  the  first  day  of  each  and  every  month. 

On  motion  of  Commissioner  Murphy,  seconded  by 
Commissioner  Mc  Galium,  the  following  resolution  was  adopted 
unanimously: 

Resolution  No.  506 

WHMiEAS,  J.  Mc  Clure,  by  letter  dated  May  5,  1934, 
addressed  to  the  Real  Estate  Department,  City  Hall,  San 
Francisco,  has  requested  permission  to  transfer  all  his 
right,  title  and  interest  in  and  to  that  certain  lease 
between  himself  as  Lessee  and  the  City  and  County  of  San 
Francisco  as  Lessor,  under  date  of  April  1,  1932,  approved 
by  this  Commission  March  28,  1932  and  covering  property  under 
the  jurisdiction  of  the  San  Francisco  "Water  Department  in 
Niles  Canon,  Alameda  County,  consisting  of  12  acres  to 
Philip  Flaig,  and  the  General  Manager  of  the  Water  Department 
has  recommended  that  such  permission  be  granted, 

THEREFORE,  BE  IT  RESOLVED,  that  J.  Mc  Clure,  tenant 
on  land  of  the  City  under  the  control  of  the  Mater  Depart- 
ment in  Niles  Canon,  Alameda  County,  under  a  lease  dated 
April  1,  1932,  approved  by  this  Commission  by  resolution 
under  date  of  March  28,  1932,  and  covering  12  acres,  be 
and  is  hereby  permitted  to  transfer  all  his  right,  title 
and  interest  in  and  to  the  said  lease  to  Phillip  Flaig  of 
Niles,  Alameda  County,  California,  provided  that  the  said 
Phillip  Flaig  shall  accept  and  be  bound  by  all  the  terms 
and  conditions  of  the  said  lease. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by 
Commissioner  Eddy,  the  following  resolution  was  adopted 
unanimously: 

Resolution  No.  507 

Whereas,  under  date  of  June  28,  1933,  Theodore 
Cohn  entered  into  a  contract  for  the  construction  of 
30®  steel  plate  pipe  lines  under  Hater  Department 
Specifications  No.  39|  and 

Whereas,  said  Theodore  Cohn  has  applied  for  an 
extension  of  24  days  delay  in  carrying  out  said  contract; 
and 

WHEREAS,  N.  A.  Eckart,  Chief  Engineer  and  General 
Manager  of  the  Water  Department  has  investigated  said 
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claim  and  recommended  an  extension  of  8  days: 

THEREFORE,  BE  IT  RESOLVED,  that  said  Theodore  Cohn 
be  granted  an  extension  of  4  days  on  account  of  approximately 
135  cubic  yards  extra  hand  excavation  over  the  amount 
set  up  in  the  estimated  quantities  under  the  contract  and 
4  delays  in  delivery  of  pipe  caused  by  a  slower 
x^mill  rolling  schedule  and  shorter  hours  of  the  mills 
operating  under  the  N.KJU  program. 

On  motion  of  Commissioner  Filmer,  seconded  by 
Commissioner  Murphy,  the  following  resolution  was  adopted 
unanimously: 

Resolution  No*  508 

WHu&EAS,  in  connection  with  preparation  of  plans 
and  the  construction  of  the  submarine  section  of  the  Bay 
Crossing  Pipe  Line  it  is  necessary  to  run  survey  lines 
over  the  Dumbarton  Bridge  of  the  Southern  Pacific  Company 
and  to  place  certain  targets  thereon;  and 

WHEREAS,  in  order  to  accomplish  the  above  it  is 
necessary  that  am  agreement  be  entered  into  between  the 
Southern  Pacific  Company  and  the  City  and  County  of  San 
Francisco. 

9 

THEREFORE,  BE  IT  RESOLVED,  that  N»  A.  Ec&art 
Chief  Engineer  and  General  Manager  of  the  Water  Department 
be  and  he  is  thereb    authorized  to  sign  such  an  agreement 
for  the  City  and  County  of  San  Francisco  with  the  said 
Southern  Pacific  Company. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  509 

RESOLVED,  that  any  one  of  the  following  officers  of 
this  Public  Utilities  Commission  to«wit;  the  manager  of 
utilities,  the  secretary,  assistant  secretary  or  the 
general  manager  and  chief  engineer  of  the  San  Francisco 
Water  Department  be  and  he  hereb  y  is  authorized  on  behalf 
of  the  City  and  County  of  San  Francisco,  Public  Utilities 
Commission,  San  Francisco  Water  Department  in  its  name 
to  make  proposal  or  proposals  to  the  United  States  of  America 
for  the  supplying  of  water  to  the  said  United  States  at  any 
point  or  points  within  the  terriroty  served  by  the  San 
Francisco  Water  Department  such  point  or  points,  the  period 
during  which  water  is  so  to  be  supplied,  and  all  other  terms 
thereof  to  be  as  the  officer  of  this  Public  Utilities  Commission 
signing  such  proposal  or  proposals  may  determine  and  as  shall 
be  set  forth  in  such  proposal  or  proposals,  provided,  however, 
that  the  price  or  charge  to  be  paid  to  San  Francisco  Water 
Department  for  such  water  so  to  be  delivered,  and  the 
character  and  particulars  of  the  service  to  be  performed  by 
said  San  Francisco  Water  Department  in  connection  therewith, 
shall  be  as  prescribed  in  the  tariffs,  rules  and  regulations 
of  San  Francisco  Water  Department  as  then  or  thereafter  in 
legal  effect  at  the  time  of  delivery  of  the  water  thereunder. 

RESOLVED  FURTHER,  That  any  one  of  the  following  officers 
of  this  Public  Utilities  Commission  to-wit;  the  manager  of 
utilities,  the  secretary,  assistant  secretary,  or  the 
general  manager  and  chief  engineer  of  the  San  Francisco 
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Water  Department  be  and  he  hereby  is  authorized  on  behalf 
of  the  City  and  County  of  San  Francisco,  Public  Utilities 
Commission,  San  Francisco  Water  Department  in  its  name 
to  execute  contract  or  contracts  with  the  United  States  of 
America  for  supplying  water  to  the  said  United  States  at 
any  point  or  points  within  the  territory  served  by  the 
San  Francisco  Water  Department,  such  point  or  points,  the 
period  during  which  water  is  so  to  be  supplied,  and  all 
other  terms  thereof  to  be  as  the  officer  of  the  Public 
Utilities  Commission  signing  such  contract  or  contracts  may 
determine  and  as  shall  be  set  forth  in  such  contract  or 
contracts.    Provided,  however,  that  the  price  or  charge 
to  be  paid  to  San  Francisco  water  Department  for  such 
water  so  to  be  delivered,  and  the  character  and  particulars 
of  the  service  to  be  performed  by  said  San  Francisco  Water 
Department  in  connection  therewith  shall  be  as  prescribed  in 
the  tariffs,  rules  and  regulations  of  the  San  Francisco 
Water  Department  as  then  or  thereafter  in  legal    effect  at 
the  time  of  delivery  of  the  water  thereunder. 

On  motion  of  Commissioner  Eddy,  seconded  by 
Commissioner  Filmer  the  following  resolution  was  adopted 
unanimously* 

Resolution  No*  510 


RESOLVED,  that  the  authorizations  heretofore  approved  by 
this  Commission  for  various  persons  in  the  Utilities  to 
receipt  for  pay  warrants  on  the  Controller 1 s  Office  be  and  the 
same  are  hereby  revoked. 

BE  IT  FURTHER  RESULTED,  that  the  following  persons  be 
and  they  are  hereby  authorized  to  receive  and  receipt  for 
salary  warrants  on  the  Controller's  office  as  follows: 

For  all  Departments:  E.  G.  Cahill 

For  Water  Department:        N.A.Eckart,  or  John  J.Sharon  or 

H.  Mi  Kinsey 

For  Municipal  Railway:       F.Boeken  or  Eugene  L.  Packard  or 

George  Fish 

For  San  Francisco  Airport  B.  M.  Doolin,  or  A.R.Wilde,  or 

T.  Klippel 

For  Bur.  of  Engineering:    L.T.  Mc  Afee,  or  L.W.Stocker,  or 

L.B.  Cheminant,  or  J.H.Turner,  or 
L.  C.  Stiles. 

For  Pub. Utilities  Commn.    Felton  Taylor,  or  John  J.  Sharon 

or  Harold  Ballf . 

On  motion  of  Commissioner  Murphy,  seconded  by 
Commissioner  Mc  Galium,  the  following  resolution  was  adopted 
unanimously: 

Resolution  No.  511 

WHEREAS,  Mr.  Jack  Rain,  222  Powell  Street,  San 
Francisco  has  filed  a  claim  against  the  San  Francisco 
Water  Department  in  the  amount  #210.32  for  damages  to 
art  goods  and  books  resulting  from  water  flooding  his 
basement  as  the  result  of  a  broken  air  valve  on  a 
twelve  inch  main  belonging  to  said  Water  Department;  and 

WHEREAS j  Investigation  discloses  that  said  claimant 
suffered  damages  as  claimed  as  a  result  of  leakage  of 
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water  into  his  basement  from  broken  water  main  of  said 
JTater  Department; 


NOW,  THEREFORE,  BE  IT  RESOLVED,  That  said  claim  be 
settled  for  the  sum  of  $210.32. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by 
Commissioner  Murphy,  the  following  resolution  was  adopted 
unanimously: 

Resolution  No.  512 

RESOLVED,  That  the  contract  for  the  following 
public  work  to  be  performed  for  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco,  in 
pursuance  of  the  provisions  of  the  Charter  of  said  City 
and  County,  to-wit: 

FOR  THE  CONSTRUCTION  OF  MACHINE  SHOP  BUILDING 
SAN  FRANCISCO  AIRPORT  CONTRACT  NO.  33 

be,  and  the  same  is  hereby  awarded  to  De  Luc a  and 
Son  Inc.,  they  being  the  lowest  regular  and  responsible 
bidder  therefor  under  proposal  to  be  awarded  on  the 
basis  of  a  lump  sum  bid  for  the  work  to  be  performed. 

The  total  amount  of  the  contract  is  $14,500.00 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected* 

Funds  for  this  work  are  available  under  Appropiration 
No.  56-1. 


On  motion  of  Commissioner  Filmer,  seconded  by 
Commissioner  Eddy,  the  following  resolution  was  adapted 
unanimously. 

Resolution  No.  513 

RESOLVED,  That  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco,  in  pursuance  of  the 
privisions  of  the  Charter  &t  said  City  and  County,  to-wit : 

FOR  THE  CONSTRUCTION  OF  A  DORMITORY  AT  MOCCASIN, 
HHWS  CONTRACT  NO.  147 

be  and  the  same  is  hereby  awarded  to  L.  U  BELS,  BIPGN, 
CALIFORNIA,  he  being  the  lowest  regular  and  responsible 
bidder  therefor,  at  a  lump  sum  price  of  $10,110.00. 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Funds  for  this  work  are  available  under  Appropriation 
No.  227. 

On  motion  of  Commissioner  Filmer,  seconded  by 
Commissioner  Eddy,  the  following  resolution  was  adopted: 

Resolution  No.  514 

RESOLVED,  That  the  contract  for  the  following 
public  work  to  be  performed  for  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco,  in 
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pursuance  of  the  provisons  of  the  Charter  of  said.  City 
and  County,  to-witi 

FOR  THE  REMOVAL  OF  TRACKS  ON  MASONIC  AVENUE  AND 
TENTH  AVENUE-SAN  FRANCISCO  MUNICIPAL  RAILWAY  CONTRACT 
NO.  167. 

be,  and  the  same  is  hereby  awarded  to  THEODORE  COHN 
COMPANY,  they  being  the  lowest  regular  and  responsible 
bidder  therefore  under  proposal  to  be  awarded  on  the 
basis  of  lump  sum  bids  for  the  work  to  be  performed, viz: 

Item  A  $  3,501*00 

Item  B  7*298,00 

Total        ■  $10,799.00 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Funds  for  this  work  are  available  under  Appropriation 
No.  211. 

AYES j      Commissioners  Eddy,  Filmer,  Mc  Galium,  Murphy 

Noes:      Commissioner  Byington,  for  the  reason  that  the  rails 
on  Tenth  Avenue  are  very  old  and  in  such  condition  that  they 
cannot  well  be  used  in  other  construction  and  their  removal 
would  be  costly  to  the  City  and  with  no  resulting  benefit. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
,  the  following  resolution  was  adopted  unanimously  t 

RESOLUTION  NO*  515 


WHEREAS,  The  following  bids  were  received  on  May 
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1934  for  FENCING  PRIEST  AND  MOCCASIN  RESERVOIRS -KETCH 
HETCEY  WATER  SUPPLY  CONTRACT  NO.  148, 

Messrs,  Wnw  Maguire,  Jos.  J.  Musante, 

R.  Deferrari,  F*  Def errari  and  Louis 

Casella  #2,750.00 

A.  Soda  and  Sons  2,787.00 

B.  A.  Hawkins  6,814,00  and 

WHEREAS,  This  Commission  has  been  advised  by  the 
Contractor's  License  Bureau  of  the  State  of  California  that 
the  above  low  bidders  have  not  obtained  a  Contractor1 s 
License;  and 

WHEREAS,  It  is  the  opinion  of  the  City  Attorney 
that  a  contract  cannot  be  legally  awarded  to  said  Maguire, 
et.al.,  for  the  reason  that  they  are  not  licensed  under  State 
law  to  engage  in  contracting  business, 

NOW  THEREFORE  BE  IT  RESOLVED,  that  the  contract  is 
hereby  awarded  to  A.  Soda  and  Sons,  they  being  the  next 
lowest  and  regular  bidder. 

The  total  amount  of  the  contract  is  #2,787.00. 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Funds  for  this  work  are  available  under  Appropriation 
No.  227. 
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On  motion  of  Commissioner  Mc  Galium,  seconded  by 
Commissioner  Filmer,  the  following  was  recommended  for  payment 


Recommendation  for  Contract  Payment  dated    May  8, 
1934  f°r  hauling  sand,  gravel  and  cement  in  Coast  Range 
Division  of  the  Hetch  Hetchy  Aqueduct,  EHWS  Contract  No. 
141,  to  Meyer  Rosenberg  in  amount  $2,156.23. 


At  this  point,  President  Byington  announced  that 
the  Commission  would  hear  from  those  wishing  to  discuss 
the  merits  of  steel  and  concrete  pipe. 

Thereupon  Mr.  Ernest  Brent,  Vice  President,  American 
Concrete  and  Steel  Pipe  Co.,  spoke  urging  concrete  pipe 
for  the  proposed  Bay  Crossing  Pipe  Line.    Mr.  A.  Mooney 
also  spoke  in  behalf  of  concrete*    Mr.  Plagerman  and  Mr. 
Kramer  spoke  urging  steel. 

Mr.  Marshall  discussed  the  scale  of  wages  in  the 
TSfater  Department. 

Thereupon  the  meeting  adjourned  at  9:30  P.M.  to 
resume  at  the  call  of  the  chair. 
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MINUTES  OF  THE  SIXTY  SECOND  REGULAR  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION,  IN  ROOM  282,    CUT  HALL 

May  28,  1934 

The  following  members  were  present: 

Commissioners:  Byington,  Filmer,  Eddy,  Mc  Galium  and  Murphy 


President  Lewis  F.  Byington,  presided ♦ 


On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  minutes  of  the  61st.  regular  meeting  of  the  Public 
Utilities  Commission  were  unanimously  adopted* 

On  motion  of  Commissioner  Mc  Galium,  seconded  by 
Commissioner  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

Resolution  No.  516 


RESOLVED,  That  water  now  stored  by  the  City  and 
County  of  San  Francisco  in  Tuolumne  County  and  to  which 
the  Modesto  Irrigation  District  may  be  entitled  under 
the  Raker  Act  will  be  released  to  the  said  district  upon 
demand  to  meet  irrigation  needs,  but  preferably  at  such 
a  rate  as  will  enable  us  to  secure  the  maximum  power 
generation. 

BE  IT  FURTHER  RESOLVED,  That  a  copy  of  this  re- 
solution be  forwarded  to  the  Board  of  Directors  of  the 
Modesto  Irrigation  District. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by 
Commissioner  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

Resolution  No.  517 

RESOLVED,  That  water  now  stored  by  the  City  and 
County  of  San  Francisco  in  Tuolumne  County  and  to  which 
the  Turlock  Irrigation  District  may  be  entitled  under 
the  Raker  Act  will  be  released  to  the  said  district  upon 
demand  to  meet  irrigation  needs,  but  preferably  at  such 
a  rate  as  will  enable  us  to  secure  the  maximum  power 
generation. 

BE  IT  FURTHER  RESOLVED,  That  a  copy  of  this  re- 
solution be  forwarded  to  the  Board  of  Directors  of  the 
Turlock    Irrigation  District* 


On  motion  of  Commissioner  Filmer,  seconded  by 
Commissioner  Eddy,  the  following  resolution  was  adopted  unani- 
mously: 

Resolution  No.  518 

RESOLVED,  That  the  Board  of  Supervisors  of  the 
City  and  County  of  San  Francisco  be  and  are  hereby 
recuested  to  accept  a  deed  from  LOUIS  FERRARI,  ET  AL., 
to^Lots  1,  2,  3,  4,  5,  6,  7  and  3,  in  Assessor's 
Block  6041,  San  Francisco  required  for  the  extension  or 
University  Mound  Reservoir  and  that  the  sum  of 
$7,500.00  be  paid  for  said  land  from  1933-1934  Appro- 
priation No.  224-1.    Said  sum  of  $7,500.00  shall  be  re- 
paid to  Appropriation  No.  224-1  from  the  Water  Dis- 
tribution Bond  Fund  of  1933 ♦ 
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On  motion  of  Commissioner  Murphy,  seconded  by- 
Commissioner  P  ilmer,  the  following  resolution  was  adopted 
unanimously: 

Resolution  No,  519 

RESOLVED,  That  the  board  of  Supervisors  of  the 
City  and  County  of  San    Fancisco  be  and  are  hereby 
requested  to  order  and  direct  the  City  Attorney  to 
commence  proceedings  in  eminent  domain  against  the 
owner  of  the  Des  Koches  property  in  University  Mound 
for  the  University  Mound  Reservoir  Extension  described 
as  follows: 

Commencing  at  a  point  formed  by  the  intersection 
of  the  southeasterly  line  of  Wayland  Street  with  the 
northeasterly  line  of  University  Street  and  running 
thence  northeasterly  along  the  said  southeasterly  line 
of  Wayland  Street  120  feet,  thence  at  a  right  angle 
southeasterly  300  feet,  thence  at  a  right  angle  south- 
westerly 120  feet  to  the  northeasterly  line  of  University 
Street  thence  northwesterly  along  the  said  northeasterly 
line  of  University  Street  300  feet  to  its  intersection 
with  the  southeasterly  line  of  Wayland  Street  and  the 
point  of  commencement. 

Being  portions  of  Lots  Numbers  6,  7  and  8  in 
Block  Number  64  of  University  Mound* 

On  motion  of  Commissioner  Eddy,  seconded  by 
Commissioner  Filmer,  the  following  resolution  was  adopted 
unanimously: 

Resolution  No.  520 

WHEREAS,  under  date  of  July  30,  1924,  the  Spring 
Valley  Water  Company  entered  into  an  agreement  with 
the  Crocker  Estate  Company  with  respect  to  the  use 
maintenance,  operation,  repair  and  renewal  of  a  pumping 
station  and  water  storage  tank  and  the  installation  of 
certain  pipe  lines  and  appurtenances  in  the  Crocker 
Amazon  Tract j  and, 

WHEREAS,  The  City  and  County  of  San  Francisco,  a 
Municipal  Corporation  succeeded  to  the  entire  right, 
title  and  interest  of  said  Spring  Valley  Water  Company 
in  to  and  under  said  agreements;  and, 

WHEREAS,  Other  adequate  provisons  for  supplying 
water  to  consumers  in  this  district  have  been  made  and 
are  in  operation,  maKing  unnecessary  the  use  of  tne  pump 
station  and  the  tank, 

THEREFORE,  BE  IT  RESOLVED,  that  the  San  Francisco 
Water  Department  is  hereby  authorized  to  enter  into  an 
agreement  with  the  Crocker  Estate  Co.  relinquishing  its 
rights  to  the  use  of  said  pump  station  and  tank  and  to 
be  relieved  of  any  responsibility  connected  with  the 
maintenance  or  operation  thereof  as  provided  in  said 
agreement  dated  July  30,  1924, 

BE  IT  FURTHER  RESOLVED  that  the  San  Francisco 
Water  Department  may  at  any  time  within  thirty  days  from 
and  after  the  date  hereof,  remove  from  the  real  property 
described  in  said  agreement  dated  July  30,  1924,  all 
pipes,  machinery,  equipment  and  other  improvements 
installed  therein. 

BE  IT  FURTHER  RESOLVED,  that    H.  A.  EcKart,  Chief 
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Engineer  and  General  Manager  of  the  San  Francisco  Water 
Departraent  be  and  he  is  hereby  authorized  to  sign  on 
behalf  of  the  City  and  County  of  San  Francisco  said  agree- 
ment with  the  said  Crocker  Estate  Company. 

On  motion  of  Commissioner  Filmer,  seconded  by 
Commissioner  Eddy,  the  following  resolution  was  adopted 
unanimously: 

Resolution  No.  521 

WHEREAS,  The  General  Manager  and  Chief  naigineer 
of  the  San  Francisco  water  Department  has  recommended 
the  leasing  of  certain  lands  under  the  control  of  the 
San  Francisco  water  Department,  as  hereinafter  set  forth; 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does 
approve  the  terms  and  conditions  of  the  said  lease  and 
authorizes  the  execution  of  same  as  follows: 

P.  A.  BERGEROT,  The  easterly  1  foot  of  Lot  14,  Block 
975,  as  per  the  current  block  books  of  the  Assessor  of 
the  City  and  County  of  San  Francisco,  which  lot  is 
situated  at  the  southeast  corner  of  Pacific  Avenue  and 
Lyon  St.    This  lease  shall  be  for  roadway  purposes 
only,  on  a  month  to  month  basis  beginning  May  1,  193 4* 
at  a  monthly  cash  rental  of  $1.25,  payable  in  advance 
on  the  first  day  of  each  and  every  month. 

On  motion  of  Commissioner  Eddy,  seconded  by 
Commissioner  Mc  Galium,  the  following  resolution  was  adopted 
unanimously: 

Resolution  No.  5^2 

WHEREAS,  Madelyn  P.  Hawkey,  Presidio  S, 
California  has  filed  a  claim  against  the  San  Fran- 
cisco Water  Department  in  amount  $4.35,  for  damages 
to  automobile  tire  caused  by  faulty  meter  trap  cover; 
and, 

WHEREAS,  investigation  discloses  that  the  expense 
incurred  by  the  claimant  resulted  in  the  piercing  of 
tire  by  a  lug  or  prong  of  the  steel  meter  covering  of 
Water  Department  trap, 

NOW,  THEREFORE  BE  IT  RESOLVED,  that  the  claim  be 
settled  for  the  sum  of  $4.35. 

On  motion  of  Commissioner  Murphy  seconded  by 
Commissioner  Eddy,  the  following  resolution  was  unanimously 
adopted  subject  to  the  approval  of  President  Lewis  F«  Byington. 

Resolution  No.  523 

WHEREAS,  Florence  Hoyt  brought  suit  against  the 
City  and  County  of  San  Francisco  for  the  sum  of 
Two  Thousand  ($2000)  Dollars,  for  injuries  received 
while  boarding  a  Municipal  Railway  Street  Car  on 
December  5,  1933;  and 

WHEREAS,  it  further  appears  that  a  trial  by  jury 
was  had  in  the  Municipal  Court  action  No.  61273,  which 
trial  took  place  on  April  4,  5,  and  16th.  1934;  and 
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WHEREAS,  the  said  jury  rendered  a  verdict  in  favor 
of  said  Florence  Hoyt  and  against  the  City  and  County  of 
San  Francisco  for  the  sum  of  $1000  damages  and  court 
costs  amounting  to  $117. 45 >  and  that  said  judgment  is 
now  final;  now  therefore, 

BE  IT  RESOLVED,  That  the  Controller  of  the  City 
and  County  of  ban  Francisco  be  and  he  is  hereby  authorized 
to  issue  a  warrant  in  the  sum  total  of  $1,117.45  payable 
to  said  Florence  Hoyt* 

On  motion  of  Commissioner  Filmer,  seconded  by 
Commissioner  Mc  Galium,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  HO.  524 

RESOLVED,  That  the  sum  of  $625*00  be  and  it  is  hereby 
authorized  to  be  paid  to  the  Pacific  Gas  and  Electric 
Company  as  a  contribution  on  the  part  of  the  San  Francisco 
Water  Department  in  settlement  of  the  cases  of  MIKE  KASNGfF 
AND  KATIE  KASN0FF  v.  PACIFIC  GAS  AND  ELECTRIC  COMPANY  AND 
THE  CITY  AND  COUNTY  OF  SAN  FRANCISCO  AND  NELLIE  KASN0FF,  A 
MINOR  v.  PACIFIC  GAS  AND  ELECTRIC  COMPANY  AND  THE  CITY  AND 
COUNTY  OF  SAN  FRANCISCO,  The  said  sum  representing  50  per 
cent  of  the  amount  for  which  said  cases  were  settled.  The 
payment  of  the  said  sum  of  j|625.0Q  is  authorized  to  be 
made  on  the  consideration  that  the  plaintiffs  above  desig- 
nated will  execute  to  the  City  and  County  of  San  Francisco 
a  satisfaction  in  full  of  all  claims  and  demands  of  any 
nature  whatsoever  arising  out  of  that  certain  accident 
caused  by  an  explosion  of  gas  at  Twentythird  and  DeHaro 
Streets  on  or  about  December  16,  1933* 

ON  motion  of  Commissioner  Eddy,  seconded  by 
Commissioner  Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  525 

Y/HEREAS,  SELMA  B.  ABELSETH  was,  on  the  29th.  day  of 
July  1929,  injured  on  Market  Street  opposite  the  Crystal 
Palace  Market  by  coming  into  collision  with  Car  #16,  of  the 
K.  line  of  the  Municipal  Railway;  and 

WHEREAS,  said  SELMA  B  ABELSETH  AND  KNUTE  D. ABELSETH 
brought  suit  against  the  City  and  County  of  San  Francisco 
because  of  the  injuries  suffered  by  said  Selma  B.  Abelseth  and 
the  damages  accruing  as  a  result  thereof,  and  two  trials  having 
been  had  of  said  cause,  the  first  one  resulting  in  a  verdict 
of  $20,000.00  against  the  City  and  County  of  San  Francisco  and 
the  second  trial  resulting  in  a  verdict  in  favor  of  the  City 
and  County  of  San  Francisco  which  verdict  was  subsequently 
reversed;  and  thereafter  said  cause  came  to  trial  on  the  21st 
day  of  May,  1934*  before  Honorable  Louis  H.  Ward,  Judge  of  the 
Superior  Court,  and  a  jury,  and  said  cause  was  by  authority 
of  the  Public  Utilities  Commission  settled  for  the  sum  of 
Five  Thousand  ($5,000.00)  Dollars,  without  costs,  and  a  stipu- 
lated judgment  was  entered  in  the  sum  of  Five  Thousand  ($5,000.00) 
Dollars,  without  costs,  in  favor  of  the  plaintiffs  and  against 
the  City  and  County  of  San  Francisco; 

NOW,  THEREFORE,  BE  IT  RESOLVED  by  this  Commission 
that  said  judgment  is  hereby  approved  and  the  Controller  of 
the  City  and  County  of  San  Francisco  is  hereby  authorized  to  pay 
said  judgment  in  the  sum  of  Five  Thousand  (15,000.00)  Dollars 
without  costs  and  charge  to  the  proper  fund. 

Thereupon  the  meeting  adjourned  at  8:45  P.M.  to  resume 
at  the  call  of  the  chair.  ^ 
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MINUTES  OF  THE  SIXTY  THIRD  REGULAR  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION,  IN  ROOM  282,  CITY  HALL 

June  11,  1934 


The  following  members  were  present: 

Commissioners:  Byington,  Eddy,  Mc  Galium  and  Murphy 

President  Lewis  F.  Byington,  presided. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by 
Commissioner  Eddy,  the  minutes  of  the  62nd*  regular  meet- 
ing of  the  Public  Utilities  Commission  were  unanimously 
adopted. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by 
Commissioner  Eddy,  the  following  were  recommended  for 
payment: 

Contract  payment  dated  June  8,  1934,  for  the  re- 
paving  of  all  streets  and  side-isralks  where  the  paving 
has  been  removed,  SFWD  Contract  No.  42  to  Pacific 
Pavements  Co.  in  amount  $2,972.35 

Contract  payment  dated  June  7,  1934,  for  hauling 
sand,  gravel  and  cement  in  Coast  Range  Division,  HHWS 
Contract  No.  141,  to  Meyer  Rosenberg  in  amount  14,193.08. 

Contract  payment  dated  June  8,  1934,  for  the 
construction  of  Calaveras  Pipe  Line,  SFWD  Contract 
No.  45  to  W.  A.  Bechtel  &  Co.  in  amount  $30,204*71. 

On  motion  of  Commissioner  Murphy,  seconded  by 
Commissioner  Eddy,  the  following  resolution  was 
adopted  unanimously: 

Resolution  No.  526 

WHEREAS,  A,  Soda  and  Son  were  awarded  a  contract 
HHWS  No.  148,  for  fencing  Priest  and  Moccasin  Reservoirs; 
and, 

WHEREAS,  the  Contractor  will  experience  difficulty 
in  securing  men  because  of  the  remoteness  of  the  place 
in  which  the  work  is  to  be  performed  if  required  to  work 
a  thirty  hour  week;  and 

WHEREAS,  it  is  desirable  to  grant  permission  to  work 
a  44  hour  week  to  enable  the  workmen  to  earn  a  living  wage; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  the  Public 
Utilities  Commission  hereby  declare  that  an  emergency 
exists,  as  provided  for  in  Section  No.  1  of  Ordinance  No. 
9.092i  and  said  contractor,  A.  Soda  and  Son  are  hereby 
granted  permission  to  work  their  men  a  forty  four 
(44)  hour  week  on  the  contract  for  fencing  Priest  and 
Moccasin  Reservoirs,  HHWS  Contract  No.  148* 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 
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Resolution  No.  527 


WHEREAS,  W.  A.  Bechtel  Co.  have  requested  permission 
from  this  Commission  to  enter  into  a  sub-contract  with 
Pacific  Truck  Service  Incorporated  for  the  hauling  of  rock, 
cement  and  gravel  to  be  used  in  tunnel  lining,  SFWD,  Con- 
tract No.  45;  and, 

WHEREAS,  after  investigation  the  General  Manager  and 
Chief  Engineer  of  said  Water  Department  has  recommended 
the  request  be  granted; 

NOW,  THEREFORE  BE  IT  RESOLVED,  That  this  Commission 
approve  the  request  of  W.  A.  Bechtel  Co.  to  enter  into  said 
sub-contract  with  Pacific  Truck  Service  Incorporated  for  the 
hauling  of  rock,  cement  and  gravel  to  be  used  in  tunnel 
lining, §FWD  Contract  No.  45 ♦ 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Galium,  the  following  resolution  was  adopted  unanimously t 

Resolution  No.  5<tB 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of 
the  fc>an  Francisco  Water  Department  has  recommended  the 
leasing  of  certain  lands  under  the  control  of  the  San  Fran- 
cisco Water  Department,  as  hereinafter  set  forth; 

THEREFORE,  BE  IT  RESOLVED,  tnat  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does 
approve  the  terms  and  conditions  of  the  said  lease  and 
authorises  the  execution  of  same,  as  follows: 

A  GREPPI,  a  portion  of  the  Lake  Merced  Ranch,  more  par- 
ticularly described  as  follows :  The  land  occupied  by  that 
certain  pumping  plant  and  building  protecting  same,  about 
20  feet  by  12  feet,  on  the  northerly  slope  of  the  first 
gulch  southerly  from  Ingleside  Gulch  and  near  its  head 
and  being  approximately  in  line  with  and  westerly  from 
Station  46-00  of  the  center  line  survey  of  the  Lake  Merced 
Boulevard;  Also,  a  right  of  way  3  feet  in  width  for  a 
4-inch  pipe  line  from  said  pumping  plant  due  north  to  the 
northerly  line  of  lessor's  property;  excepting  from  said 
right  of  way,  however,  that  portion  between  the  easterly 
and  westerly  boundary  lines  of  the  Lake  Merced  Boulevard; 
for  one  year,  cash  rental  $5.00  (Five  dollars). 

RESOLUTION  NO.  529 

RESOLVED,  That,  by  reason  of  the  inaccessibility  of  the 
O'Shaughnessy  Dam  of  the  Hetch  Hetchy  Project  in  the  winter 
months,  during  which  time  roads  to  said  Dam  are  rendered 
impassable  on  account  of  snowfall,  and  materials,  equipment 
and  supplies  for  the  raising  of  said  Dam  cannot  be  trans- 
ported over  said  roads,  an  agreement  be  entered  into  with 
the  Receiver  of  the  Sierra  Railway  Company  of  California 
to  transport  all  materials,  equipment,  passengers  and 
supplies  over  the  rails  ana  use  other  equipment  on  the  Hetch 
Hetchy  Railway  extending  from  Hetch    Hetchy  Junction  to 
Mather,  and  that  in  the  specifications  for  raising  the 
said  0* Shaughnessy  Dam,  all  contractors  and  subcontractors 
be  required  to  transport  all  materials,  equipment  and  supplies 
over  the  said  Sierra  Railway  Company  between    Hetch  Hetchy 
Junction  and  Mather  ♦ 
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BE  IT  FURTHER  RESOLVED,  That  the  Public  Utilities  Commissin 
ers  will  sign  the  trackage  agreement  between  the  Commission,  and 
the  Receiver  of  the  Sierra  Railway  Company  of  California,  which 
agreement  is  dated  the  thirteenth  day  of  June,  193-4*  and  which 
has  been  approved  by  the  Manager  of  Utilities,  the  Manager  of 
Hetch  Hetchy  water  Supply,  the  Chief  Electrical  Engineer  and 
the  Attorney  for  the  Commission,  and  which  said  agreement  has 
attached  thereto,  as  Exhibit  "Aw  the  tariff  to  be  charged  by 
the  said  Sierra  Railway  Company  of  California  for  said  services. 

On  motion  of  Commission  Mc  Galium,  seconded  by  Commissioner 
Eddy JT  the  following  resolution  was  adopted  unanimously. 

Resolution  No*  530 

RESOLVED,  That  the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco,  in  pursuance  of  the 
provisions  of  the  Charter  of  said  City  and  County,  to-wit: 

FOR  THE  INSTALLATION  OF  AN  ORNAMENTAL  STREET 
LIGHTING  SYSTEM,  MERCED  MANOR  (L&P  CONTRACT 
NO.  2) 

be,  and  the  same  is  hereby  awarded  to  CENTRAL  ELECTRIC  CO., 
they  being  the  lowest  regular  and  responsible  bidder  there- 
for at  a  lump  sum  of  $11,900.00 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Funds  for  this  appropriation  are  available  under 
appropriation  No.  208-1. 

On  motion  of  Commissioner  Murphy,  seconded  by  Com- 
missioner Mc  Galium,  the  following  resolution  was  adopted 
unanimously: 

Resolution  No.  531 

RESOLVED,  That  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  in  pursuance  of 
the  provisions  of  the  Charter  of  said  City  and  County, 
to-wit: 

FOR  THE  INSTALLATION  OF  LIGHTING  CONDUITS  ON 
TENTH,  BRYANT,  HARRISON,  AND  FELL  STREETS  CL&P 
CONTRACT  NO.  I) 

be,  and  the  same  is  hereby  awarded  to  FAY  IMPROVEMENT 
COMPANY,  they  being  the  lowest  regular  and  responsible 
bidder  therefor  at  a  lump  sum  price  of  $12,489.00. 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Funds  for  this  appropriation  are  available  under 
appropriation  No.  208-1 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  532 

WHEREAS,  Louise  Fritzsche,  was  on  the  8th.  day  of  May 
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1931,  injured  while  boarding  a  municipal  street  car  at  Bay 
Street  and  Van  Hess  Avenue,  and  as  a  result  of  said  injuries 
said  Louise  Fritzsche  filed  suit  against  the  City  and  !  ifl 

County  of  San  Francisco,  and  there  have  been  two  trials 
of  said  cause,  one  before  Judge  Griffin  and  a  jury,  result- 
ing in  a  verdict  of  $6,000.00  and  costs,  against  the  City 
and  County  of  San  Francisco,  and  a  new  trial  granted  on  the 
ground  of  insufficiency  of  the  evidence,  and  thereafter  a 
second  trial  was  had  before  Judge  Daniel  C.  Deasy  and  a 
jury,  which  trial  resulted  in  a  verdict  of  115,000*00 
and  costs  against  the  City  and  County  of  ban  Francisco, 
and  in  favor  of  Louise  Fritzsche,  and  a  new  trial  was  also 
granted  by  Judge  Deasy  on  the  ground  of  insufficiency  of 
the  evidence  to  sustain  the  verdict;  and, 

WHEREAS,  said  case  is  now  ready  to  be  tried  for  the 
third  time '  and  this  Commission  is  thoroughly  acquainted  with 
the  facts  of  said  accident  and  said  trials,  and  has  here- 
tofore authorized  a  compromise  and  settlement  of  said  case 
for  the  sum  of  14,000.00  and  said  Louise  Fritzsche  has 
agreed  to  receive  said  sum  of  $ 4,000. 00  in  full  settlement 
of  all  claims  for  damages,  costs  and  expenses;  now, therefore, 

BE  IT  RESOLVED,  That  the  City  Attorney  be,  and  he  is  here- 
by authorised  and  directed  to  fully  compromise  and  settle 
all  claims  of  said  Louise  Fritzsche. against  the  City  and 
County  of  ban  Francisco,  for  the  sum  of  Four  Thousand 
($4,000.00)  Dollars. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  5.33 

WHEREAS,  June  Arnold,  while  a  passenger  on  municipal  car 
No.  134  on  April  24,  1934  as  a  result  of  a  sudden  lurch  of 
said  car,  sustained  a  basal  fracture  of  her  sicull  and  has 
been  confined  in  Mary1 s  Help  Hospital  and  a  convalescent 
home  since  the  date  of  said  accident  to  the  date  hereof;  and, 

WHEREAS,  This  Commission  has  been  fully  advised  by  the 
City  Attorney  of  the  facts  concerning  this  accident  and  has 
also  been  advised  of  the  fact  that  Thomas  B.  Johnson,  as 
claims  adjuster  of  said  municipal  railway,  has  heretofore 
expended  approximately  the  sum  of  Nine  Hundred  ($900) 
Dollars  for  the  care  and  treatment  Of  said  June  Arnold  and 
said  June  Arnold  has  agreed  and  has  signed  releases  to 
the  effect  that  she  will  accept  the  sum  of  Two  Hundred  and 
Fifty  ($250)  Dollars  together  with  the  payment  of  said 
doctors  and  hospital  bills  in  full  payment  of  all  claims 
for  damages  and  injuries  sustained  as  aforesaid,  now,  therefore, 

BE  IT  RESOLVED,  that  this  Commission  hereby  approves 
of  the  expenditures  heretofore  made  by  said  Thomas  B. 
Johnson,  as  claims  adjuster,  for  the  treatment  and  care  of 
said  June  Arnold,  and  the  City  Attorney  be  and  he  is  hereby 
authorised  and  directed  to  settle  and  compromise  said  case 
of  said  June  Arnold  for  the  additional  sum  of  Two  Hundred 
and  Fifty  ($250)  Dollars 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Mc  Callura,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  534 

WHEREAS,  as  a  result  of  a  collision  between  an  auto- 
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mobile  driven  by  Daniel  Hanley  and  a  Municipal  car  "Mn 
line,  on  April  13th.  1934,  on  Ocean  Avenue  between  Juniper© 
Serra  Boulevard  and  19th.  Avenue,  Mrs.  Ellen  Hanley  was 
severely  injured  as  follows;  fracture  of  the  pelvis, 
numerous  cuts,  bruises  and  abrasions,  severe  laceration  of 
upper  and  lower  lips,  and  fracture  of  right  clavicle;  and, 

WHEREAS,  said  Daniel  Hanley  and  Mrs  Ellen  Hanley 
have  agreed  upon  a  settlement  and  compromise  with  the  City  and 
County  of  San  Francisco  in  the  sum  of  One  Thousand  ($1000.00) 
Dollars  for  full  payment  of  all  damages  and  injuries  as  a 
result  of  said  collision,  and  that  this  sum  represents  only 
the  actual  expenses  involved  in  hospital  and  medical  treatment 
to  said  Mrs  Ellen  Hanley,  and  this  Commission  has  been 
fully  advised  of  the  facts  concerning  said  accident  and  has 
heretofore  authorized  the  City  Attorney  to  negotiate  the 
settlement  of  said  claim  in  the  sum  of  One  Thousand  ($1000.00) 
Dollars; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be,  and  he  is,  hereby  authorized  and  directed  to  fully 
compromise  and  settle  said  claim  of  said  Daniel  Hanley  and 
Mrs.  Ellen  Hanley  for  the  sum  of  One  Thousand  ($1000.00) 
Dollars. 

ON' motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Mc  Galium,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  535 

WHEREAS,  There  was  included  in  appropriation  205-1 
Contractual  Service  for  the  fiscal  year  193J-1934,  the 
sum  of  |2,000.00  to  defray  the  cost  of  a  celebration  upon 
the  contemplated  completion  in  the  fiscal  year  of  Hetch 
Hetchy  Aqueduct  to  Crystal  Springs  Reservoir  and  publicity 
in  connection  therewith;  and, 

WHEREAS,  By  Reason  of  the  fact  that  said  Hetch  Hetchy 
Aqueduct  will  not  be  completed  during  the  present  fiscal 
year,  there  is  an  existing  surplus  amounting  to  $2,000.00 
in  Appropriation  No.  205-1,  and 

WHEREAS,  It  is  now  contemplated  said  Hetch  Hetchy 
Aqueduct  will  be  completed  during  the  fiscal  year  1934—1935; 

NOW,  THEREFORE  BE  IT  RESOLVED,  That  inasmuch  as  said 
funds  were  appropriated  for  a  specific  purpose  and  inasmuch 
as  the  specific  purpose  was  not  accomplished  during  the 
current  fiscal  year,  this  Commission  requests  the  Controller 
to  carry  forward  to  the  ensuing  fiscal  year  $2,000.00  to 
provide  funds  for  accomplishing  the  specific  purpose  during 
the  ensuing  fiscal  year. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

Resolution  No*  536 

WHEREAS,  The  Pierce  Arrow  automobile  used  by  this 
Commissi on  is  worn  by  usage  to  such  condition  that  it  can 
no$  safely  and  economically  be  used  for  the  purposes  of 
this  Commission  during  the  ensuing  two  years  in  connection 
with  the  construction  of  P.W.A.  Utility  projects;  and 

WHEREAS,  said  automobile  can  be  advantageously 
traded  in  for  a  new  one;  and 
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WHEREAS,  There  is  an  existing  surplus  in  funds  410 
appropriated  to  this  Commission  in  Appropriation  207, 
Contractual  Service  by  reason  of  the  fact  that  the  cost 
of  Personal  Surveys  during  the  fiscal  year  was  less  than 
the  amount  contemplated  for  said  purpose^,  said  surplus 
exceeding  in  amount  the  net  purchase  price  of  a  new 
automobile; 

NOW,  THEREFORE  BE  IT  RESOLVED,  That  this  Commission 
approves  the  purchase  of  a  new  automobile  and  hereby 
authorises  the  Manager  of  Utilities  for  and  on  its  behalf 
to  make  such  purchase,  for  a  sum,  after  allowing  for  the 
trade  in  value  of  the  present  automobile,  not  exceeding 
in  amount  $3,000.00;  and, 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  do  and 
it  hereby  does  request  the  controller  in  accordance  with 
the  provisions  of  Section  77  of  the  Charter  to  authorize  the 
transfer  of  $3,000.00  from  Appropriation  No.  207,  Con- 
tractual Services  to  Appropriation  No.  207-2,  Equipment, 
for  the  purpose  of  effecting  said  purchase. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  537 

WHEREAS,  There  is  an  existing  surplus  in  Appropriation  No. 
208,  Street  Lighting,  said  surplus  exceeding  in  amount  the 
sum  of  $50,000.00,  which  latter  sum  can  be  advantageously 
utilized  in  the  performance  of  work  upon  capital  additions 
to  the  Street  Lighting  System  to  be  owned,  operated  and 
maintained  by  the  City  and  County  of  San  Francisco  on  the 
following  named  streets;  Potrero  Avenue  from  Division 
Street  to  Army  Street;  Tenth  Street  from  Division  Street 
to  Market  Street;  Bryant  Street  from  Fifth  Street  to  Tenth 
Street;  Harrison  Street  from  Fifth  Street  to  Tenth  Street; 
Fell  Street  from  Polk  Street  to  Van  Ness  Avenue;  and  streets 
inthe  residential  district  known  as  Merced  Manor,  all  within 
the  City  and  County  of  San  Francisco; 

NOW  THEREFORE  BE  IT  RESOLVED,  That  this  Commission  hereby 
approves  the  immediate  commencement  of  work  upon  capital 
additions    o  the  Street  Lighting  System,  said  work  to  cost 
approximately  $50,000.00,  and  to  be  paid  out  of  the  existing 
surplus  in  appropriation  No.  208,  and; 

BE  IT  FURTHER  RESOLVED,  That  this  commission  hereby 
requests  the  Controller  in  accordance  with  the  provisions  of 
Section  77  of  the  Charter  to  authorize  the  transfer  of 
$50,000.00  from  the  existing  surplus  in  Appropriation  No.  208 
to  Appropriation  No.  208-1  for  Capital  Additions  (unallocated) 
for  the  Street  Lighting  System  to  provide  for  the  payment 
of  the  work  contemplated  in  this  resolution. 


Thereupon  the  meeting  adjourned  at  8:15  PM  to  be  resumed 
at  the  call  of  the  chair. 


Secretary 
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MINUTES  OF  AN  ADJOURNED  MEETING  OF  THE  PUBLIC 
UTILITIES  COMMISSION  IN  ROOM  282,  CITY  HALL 

J  une  14,  1934 • 


The  following  members  were  present: 

Commissioners:  Byington,  Eddy,  Mc  Callum  and  Murphy 

President  Lewis  F.  Byington,  Presided. 

On  motion  of  Commissioner  Eddy,  Seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

Kesolution  No*  538 

RESOLVED,  That  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  or 
the  City  and  County  of  San  Francisco  in  pursuance  of  the  pro- 
visions of  the  Charter  of  the  said  City  and  County,  to  wit: 
FOR  THE  CONSTRUCTION  OF  THE  BAY  CROSSING  PIPE  LINii  NO*  2,  IN 
ALAMEDA  AND  SAN  MATEO  COUNTIES,  SAN  FRAKCISCO  WATER  DEPARTMENT, 
SPECIFICATION  W.  D.  46,  SECTIONS  *A"  AND  *BW,  FEDERAL  PUBLIC 
WOnKS  PROJECT  1510    be  and  the  same  is  hereby  awarded  to  the 
Western  Pipe  &  Steel  Company  of  California,  it  being  the  lowest 
regular  and  responsible  bidder  for  said  Sections  "A"  and  mSm 
at  the  following  unit  prices  for  the  estimated  quantities 
stated: 

Item    Description  of  Item,  Estimated  Quantities  Total  Amount 

No     and  Unit  Price*   For  Item 

1       F  urnishing  and  laying  66"  diameter  welded 
steel  pipe  of  3/8*»  plate,  26,600  linear 
feet  at  Fourteen  Dollars  Ninety-Five  cents 
($14*95}  per  linear  foot  $  397,670.00 

2  Furnishing  and  laying  66"  diameter  welded 
steel  pipe  of  7/16 11  plate,  5^,400  linear  feet 
at  Sixteen  Dollars  Sixty -three  cents 
(116.63)  per  linear  foot 

3  Furnishing  and  laying  76 n  diameter  welded 
steel  pipe  of  1/2"  plate,  3,870  linear 
feet  at  Twenty  two  Dollars  Ninety  Six 
cents  (|22.96)  per  linear  foot 

4  Furnishing  and  laying  steel  pipe  or  pipe 
specials  not  included  in  other  items, 
186,500  pounds  at  Thirteen  and  six- 
tenths  cents  ($0*136)  per  lb. 

5  Felt  wrapping  on  steel  pipe,  945,000  square 
feet  at  Three  cents  (#0.03)  per  square  root 

6a       Motar  covering  3/4  inch  thick  on  steel  pipe 
135,000  square  foot  at  Twenty  three  cents 
(0.23)  per  square  foot 

6b       Reinforced  concrete  covering  2  inches 

thick  on  steel  pipe,  25.000  square  feet  at 
Thirty  six  cents  ($0*36)  per  square  foot 
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871,412.00 

88,855.20 

25,364.00 
28,350.00 

31,050.00 

9,000.00 
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7  Furnishing  and  installing  expansion  joints  for 
76 11  diameter  pipe,  IS  expansion  joints  at 
Eight  hundred  three  dollars  ($803. 00) each  14,454.00 

8  Furnishing  and  installing  expansion  joints 
for  66*  diameter  pipe,  5  expansion  joints 

at  Seven  Hundred  fifty  two  dollars  ($752.00) 

each  3,760.00 

9  Furnishing  and  installing  manholes  for 
150  pounds  pressure,  20  manholes  at  One 
Hundred  forty  six  dollars  thirty  cents 

($146.30)  each  2,926.00 

10  Furnishing  and  installing  manholes  at  250 
pounds  pressure,  52  manholes  at  One  hundred 

eighty  one  dollars  ten  cents  ($131.10)  each  9,417.20 

11  Furnishing  and  installing  cast  steel 
saddle  nozzles  8,200  pounds  at  Thirty-four 

cents  ($0.34)  per  pound  2,788.00 

12  Furnishing  and  installing  cast  steel  com- 
panion flanges,  20.300  pounds  at  Twenty - 

seven  cents  ($0.27)  per  pound  5,481,00 

13  Furnishing  and  installing  miscellaneous 
steel  work  20,000  pounds  at  Twenty-five 

cents  ($0.25)  per  lb.  5,000.00 

14  Furnishing  and  installing  411  gate  valves  for 
150  pounds  pressure,  3  gate  valves  at 

Twenty  two  dollars  ninety  cents  ($22.90)  each  6:: .70 

15  Furnishing  and  installing  4"  gate  valves 
for  250  pounds  pressure,  22  gate  valves 
at  Twenty  eight  dollars  ninety  cents 

($28.90)  each  635.80 

16  Furnishing  and  installing  6"  gate  valves 
for  150  pounds  pressure,  30  gate  valves 
at  Forty  Dollars  seventy  five  cents 

($40.75)  each.  -  1,222.50 

17  Furnishing  and  installing  6*  gate  valves  for 
250  pounds  pressure,  6  gate  valves  at  Fifty 

six  dollars  forty  cents  ($56.40)  each  338.40 

18  Furnishing  and  installing  8*  gate  valves  for 
150  pounds  pressure,  6  gate  valves  at 

Sixty  Dollars  thirty  five  cents  ($60.35)  each  362.10 

19  Furnishing  and  installing  8n  gate  valves  for 
250  rounds  pressure,  10  gate  valves  at  Eighty 

five  dollars  ten  cents  ($85.10)  each  851.00 

20  Furnishing  and  installing  4W  vacum  valves  for 
150  Dounds  pressure,  4  vacuum  valves  at  One 
Hundred  thirteen  dollars  forty  five  cents 

($113.45)  each  453.80 

21  Furnishing  and  installing  4"  vacuum  valves  for 
250  rounds  pressure,  22  vacuum  valves  at  One 
Hundred  thirteen  dollars  forty  five  cents 

(1113.45)  each  2,495.90 
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22  Furnishing  and  installing  6"  vacuum  valves  for 
150  pounds  pressure,  26  vacuum  valves  at  one 

hundred  forty  nine  dollars  f 149. 00  each  3,874.00 

23  Furnishing  and  installing  61*  vacuum  valves  for 
250  pounds  pressure,  6  vacuum  valves  at  one 

hundred  forty  nine  dollars  ($149.00)  each  894.00 

24  Furnishing  and  installing  air  release  valves 
for  150  pounds  pressure,  12  air  release  valves 

at  Thirty  eight  dollars  twenty  cents  ($38.20)  ea.  458.40 

25  Furnishing  and  installing  air  release  valves 
for  250  pounds  pressure,  14  air  release  valves 

at  Thirty  eight  dollars  twenty  cents ($3 8. 20)  ea.  534.80 

26  Furnishing  and  installing  steel  frames  and 
covers  for  valve  and  manhole  boxes,  25*000 

pounds  at  Sixteen  cents  ($0.16  per  pound  4,000.00 

27  Furnishing  and  installing  cast  iron  pipe, 
manhole  covers  and  fittings,  5,000  pounds  at 

Fourteen  cents  ($.$14) per  pound  700.00 

28  Furnishing  and  installing  corrugated  metal 
pipe  culverts,  .2,000  pounds  at  Thirteen  cents 

($0.13)  per  pound  260.00 

29  Furnishing  and  installing  steel  bolts,  nuts 
and  washers,  7,800  pounds  at  Seventeen  cents 

.17)  per  pound  1,326.00 


30  Furnishing  and  installing  eteel  castings  not 
covered  by  other  items,  29,500  pounds  at 

Sixteen  cents  ($0.  16)  per  pound  4,720.00 

31  Installing  fittings  furnished  by  the  City  to  be 
welded  or  riveted  to  pipe,  12,500  pounds  at 

Thirteen  and  one-tenth  cents  (f 0.131)  per  lb.  1,637.50 

32  Installing  Venturi  meter,  butterfly  valve 

and  gate  valves  furnished  by  the  City,  300,000 

pounds  at  Four  and  three  tenths  ($ 0.043)  per  lb.  12,900.00 

33  Installing  miscellaneous  metal  work  furnished 
by  the  City  and  not  covered  by  other  items, 
12,500  pounds  at  Five  and  three  tenths  (#0.053) 

cents  per  pound  662.50 

34  Earth  excavation  for  pipe  trench,  144,500  cu 

yds.  at  Seventy  six  cents  ($0.76)  per  cu  yd.  109,820.00 

35  Rock  excavation  for  pipe  trench  9,500  cu  yds  at 

one  dollar  forty  cents  ($l.y0)  per  cu  yd  13,300.00 

36  Earth  excavation  for  footings  and  structures 

I,  100  cu  yds  at  one  dollar  ninety  cents 

II.  90  per  cu  yard  ^,090.00 

37  Rock  excavation  for  footings  and  structures, 
400  cu  yds  at  Two  dollars  and  ninety  cents 

(12.90)  per  cu  yd  1,160.00 

38  Constructing  earth  embankments,  10,300  cu  yds 

at  Sixty  cents  ($0.60)  per  cu  yd  6,180.00 

39  Concrete  Class  A, 770  cu  yds  at  Twenty  four 

dollars ($24. 00|  aar  cu  yd  18,480.00 
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AO       Concrete  Class  «B",  150  cu  yds  at  Twenty  dollars 

($20.00)  per  cu  yd  3,000.00 

41  Concrete  Class  «C%  520  cu  yds  at  Twenty  five 

dollars  ($25,00)  per  cu  yd  13,000.00 

42  Extra  cement.  150  barrels  at  Two  dollars  fifty 

cents  ($2.50)  er  barrel  375.00 

A3       Furnishing  and  placing  reinforcing  steel,  113,000 

pounds  at  five  cents  ($0.05)  per  pound  5,650.00 

AA       Furnishing  and  placing  structural  steel,  192,000 

pounds  at  nine  cents  ($0.09)  per  pound  17,280.00 

46  Miscellaneous  timber  structures  of  Douglas  Fir 
70.0  thousand  feet  board  measure,  at  Sixty  five 

dollars  ($65.00)  per  thousand  feet  board  measure  4,550.00 

47  Miscellaneous  timber  structures  of  Redwood,  35*0 
thousand  feet  board  measure  at  Ninety  dollars 

($90.00)  per  thousand  feet  board  measure  3,150.00 

48  Painting  misceallaneous  structures,  800  sq  yds 

at  sixty  cents  ($.60)  per  sq.  yd.  4ou.uu 

Total  amount  of  bid  for  Sections  A&B,  Proposition  1  for 

Section  A.  fli7Pt4?7^ 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of .this  work  is  to  be  borne  by  from  the  funds  of 
the  WATER  DISTRIBUTION  B0NDS-1933. 

On  the  motion  of  Commissioner  Murphy,  seconded  by  Com- 
missioner Mc  Galium,  the  following  resolution  was  adopted: 

Resolution  No.  539  . 
RESOLVED,  That  the  Contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  oi  the  City 
and  County  of  San  Francisco  in  pursuance  of  the  provisions  oi 
the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  CONSTRUCTION  OF  THE  BAY  CROSSING  PIPE  LINE  NO.  2, 
IN  ALAMEDA  AND  SAN  MATEO  COUNTIES,  SAM  FRANC ISCO_WATER 
DEPARTMENT,  SPECIFICATION  W.D.  46,  SECTION  "C«, FEDERAL 
PUBLIC  WORKS  PROJECT  1510 

be,  and  the  same  is  hereby  awa  rded  to  the  AMERICAN  CONCRETE 
AND  STEEL  PIPE  COMPANY,  it  being  the  lowest  regular  and  res- 
ponsible bidder  for  said  Section  «C»  at  the  following  unit  prices 
for  the  estimated  quantities  stated: 

1  Furnishing  and  laying  66"  diameter  welded  steel 
oipe  of  3/3«  Plate,  170  linear  feet  at  Fifteen 

dollars  $15.00)  per  linear  foot  •  2,^u.uu 

2  Furnishing  and  laying  66"  diameter  welded  steel 
Pi-oe  of  7/16*  plate.  340  linear  feet  at  Sixteen 

Fifty  cents  ($16.50)  per  linear  foot  5,oiu.uu 

%        Furnishing  and  laying  steel  pipe  or  pipe  specials 

not  included  in  other  items,  6,800  pounds  at  qq 
Thirteen  cents  $.13  per  lb 
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8  Furnishing  and  installing  expansion  joints  for 
66  n  diameter  pipe,  1  expansion  joint  at  Six 

hundred  fifty  dollars  (1650.00)  each  650.00 

9  Furnishing  and  installing  manholes  for  150  pounds 
pressure  5  manholes  at  One  hundred  twenty  five 

dollars  ($125.00)  each  625.00 

10  Furnishing  and  installing  manholes  for  250  pounds 
pressure,  18  manholes  at  one  hundred  sixty  dollars 

$160.00)  each  2,880.00 

11  Furnishing  and  installing  cast  steel  saddle  nozzles 

2,400  pounds  at  thirty  cents  ($.30)  per  pound  720.00 

12  Furnishing  and  installing  cast  steel  companion 

flanges,  3,900  pounds  at  twenty  five  cents  (¥.25) 

per  pound  975.00 

13  Furnishing  and  installing  miscellaneous  steel 

work  1,000  pounds  at  Twenty  cents  ($.20)  per  pound  200.00 

14  Furnishing  and  installing  4"  gate  valves  for  150 
pounds  pressure,  2  gate  valves  at  Twenty  two  dollars 

fifty  cents  ($22.50)  each  45.00 

15  Furnishing  and  installing  4"  gate  valves  for  250 
pounds  pressure,  8  gate  valves  at  Thirty  one 

dollars  ($31.00)  each  248.00 

16  Furnishing  and  installing  6"  gate  valves  for  150 
pounds  pressure,  6  gate  valves  at  Thirty  three 

dollars  fifty  cents  (133.50)  each  201.00 

17  Furnishing  and  installing  6"  gate  valves  for  250 
pounds  pressure,  2  gate  valves  at  Forty  nine 

dollars  ($49.00;  each  98.00 

18  Furnishing  and  installing  8n  gare  valves  for  150 
pounds  pressure,  2  gate  valves  at  Fifty  two  dollars 

forty  cents  ft* 52.40)  each  104.80 

19  Furnishing  and  installing  8TT  gate  valves  for  250 
pounds  pressure,  8  gate  valves  at  Seventy  two 

dollars  fifty  cents  ($72.50)  each  580.00 

20  Furnishing  and  installing  4"  vacuum  valves  for  150 
pounds  pressure,  2  vacuum  valves  at  one  hundred 

twenty  five  dollars  ($125.00)  each  250.00 

21  Furnishing  and  installing  4°  vacuum  valves  for  ^50 
pounds  pressure,  8  vacuum  valves  at  one  hundred  v 

twenty  five  dollars  (f 125 .00)  each  1,000.00 

22  Furnishing  and  installing  6"  vacuum  valves  for  150 
pounds  pressure,  6  vacuum  valves  at  One  hundred 

eighty  dollars  (f 130. 00)  each  1,080.00 

23  Furnishing  and  installing  6W  vacuum  valves  for  250 
pounds  pressure,  2  vacuum  valves  at  One  hundred 

eighty  dollars  (1180.00)  each  360.00 

24  Furnishing  and  installing  air  release  valves  for 
150  pounds  pressure,  4  air  release  valves  at  Forty 

Dollars  ($40. 00)  each  160.00 

25  Furnishing  and  installing  air  release  valves  for 
250  pounds  pressure,  6  air  release  valves  at  Forty 

dollars  ($40.00)  each  240.00 
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26  Furnishing  and  installing  steel  frames  and  covers 
for  valve  and  manhole  boxes,  7,500  pounds  at 

fifteen  cents  ($.15)  per  pound  $  1,125.00 

27  Furnishing  and  installing  cast  iron  pipe, manhole 
covers  and  fittings,  2,500  pounds  at  twelve  cents 

($.12)  per  pound  300.00 

28  Furnishing  and  installing  corrugated  metal  pipe 
culverts,  1,000  pounds  at  nine  cents  ($.09)  per 

pound  90.00 

29  Furnishing  and  installing  steel  bolts,  nuts  and 

washers,  1,800  pounds  at  eight  cents  ($.08)  per  lb.  1/4.00 

30  Furnishing  and  installing  steel  castings  not  cover- 
ed by  other  items,  500  pounds  at  Forty  cents 

($.^0)  per  pound  200.00 

31  I  stalling  fittings  furnished  by  the  City  to  be 
welded  or  riveted  to  the  pipe,  2,500  pounds  at 

four  cents  ($.04  per  pound  100.00 

32  Installing  Venturi  Meter,  butterfly  valve,  and 
gate  valves  furnished  by  the  City,  75,000  pounds  at 

Three  and  one  half  cents  ($.035)  per  pound  2,625.00 

33  I  stalling  miscellaneous  metal  work  furnished 

by  the  City  and  not  covered  by  other  items,  2,500 

pounds  at  five  cents  ($.05)  per  pound  125.00 

34  Earth  excavation  for  pipe  trench,  75,000  cubic  yards 

at  seventy  cents  ($.70)  per  cu  yd  52,500.00 

35  Rock  excavation  for  pirae  trench,  3,800  cu  yds  at 

ninety  five  cents  (.95)  per  cu  yd  3,610.00 

36  Earth  excavation  for  footings  anfi  structures,  300 
cu  yds  at  one  dollar  fifty  cents  ($1.50)  t>er 

cu  yd  450.00 

37  Rock  excavation  for  footings  and  structures,  200 

cu  yds  at  two  dollars  fifty  cents  ($2.50)  per  cu  yd  500.00 

38  Constructing  earth  embankments,  2,50u  cu  yds  at 

sixty  five  cents  ($.65)  per  cu  yd  1,625.00 

39  Concrete,  Class  11  A"  180  cu  yds  at  Twenty  five 

dollars  ($25.00)  per  cu  yd.  4,500.00 

40  Concrete  Class  "B"  30  cu  yds  at  Twenty  two 

dollars  (122.00)  per  cu  yd  660.00 

42  Extra  Cement,  50  barrels  at  Two  dollars  thirty  cents 

($2.30)  per  barrel  115*00 

43  Furnishing  and  placing  reinforcing  steel,  23,000 

pounds  at  five  cents  ($.05)  per  lb.  1,150.00 

45  Constructing  valve  house,  for  lump  sum  price  of 

thirty  five  hundred  dollars  ($3500.00)  3,500.00 

46  Miscellaneous  timber  structures  of  Douglas  Fir,  5 
thousand  feet  board  measure  at  eighty  five  dollars 

($85.00)  per  thousand  feet  board  measure  425.00 
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47  Miscellaneous  timber  structures  of  Redwood,  5  thousand 
feet  board  measiire  at  Ninety  eight  dollars  ($98.00) 
per  thousand  feet  board  measure 

48  Painting  miscellaneous  structures,  300  square  yards 
at  one  dollar  $1.00  per  square  yard 

49  Furnishing  and  laying  62w  diameter  steel  cylinder 
reinforced  concrete  pipe  for  400  foot  head,  23,  810 
linear  feet  at  twenty  one  dollars  five  cents 
($.21.05)  Jer  linear  foot 

50  Furnishing  and  laying  62B  diameter  steel  cylinder 
reinforced  concrete  pipe  for  300  foot  head,  1720 
linear  feet  at  nineteen  dollars  ninety  five  cents 
($19*95)  per  linear  foot 

51  Furnishing  and  laying  62fl  diameter  steel  cylinder 
reinforced  concrete  pipe  for  200  foot  head,  360 
linear  feet  at  Eighteen  dollars  fifty  cents  (§18.50) 
per  linear  foot 

52  Tension  joints  in  62*  diameter  steel  cylinder  rein- 
forced concrete  pipe,  80  tension  joints  at  Ten  dollars 

($10.00)  each  800.00 

53  Gunite  encasement  3/4  inch  thick  on  steel  pipe 

10,000  sq.  ft.  at  twenty  cents  ($.20)  per  sq.ft.  2. 000. 00 

Total  amount  of  bid  for  Section  C  $638,969.30 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  the  funds  of  the 
Water  Distribution  Bonds  -  1933. 

Ayes:  Commissioner  Eddy,  Mc  Galium,  Murphy 

No:      Commissioner  Byington.  Commissioner  Byington  in  explanation 
of  his  vote  stated  that  he  was  absent  from  the  City  when"  bids  on  con- 
crete pipe  were  invited;  that  the  Manager  of  Utilities,  E.G.Cahill 
and  the  Engineers  of  the  Public  Utilities  Commission  had  recommended 
that  bids  be  received  on  both  steel  and  concrete  pipe  without  pre- 
ference and  that  as  steel  pipe  had  been  eliminated  from  the  invi- 
tation for  bids  he  deemed  this  not  to  be  in  the  interest  of  the  City's 
receiving  the  lowest  possible  bid  on  the  contract  to  be  let. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  540 

WHEREAS,  in  the  improvement  of  SI  oat  Boulevard  by  the  State 
Division  of  Highways,  it  is  necessary  to  re-locate  approximately 
3600  feet  of  mains  of  the  San  Francisco  Water  Department  to  avoid 
future  cutting  of  the  pavement  for  service  connections,  and, 

WHEREAS,  The  state  Division  of  Highways  has  offered  to  pay  not 
to  exceed  $1,066.00  of  the  total  cost  of  moving  the  pipe  line  from 
its  present  location  the  cost  being  estimated  at  $1,800.00;  and 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the  Water 
Department  has  recommended  that  this  work  be  performed, 

THEREFORE,  BE  IT  RESOLVED,  That  the  offer  of  the 
State  Division  of  Highways  be  accepted  and  the  Water  Department 


490.00 

300.00 

501,200.50 
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is  hereby  authorized  to  re-locate  the  said  pipe,  and 

WHEREAS,  it  is  imperative  that  this  pipe  line  be  re- 
moved immediately  to  avoid  interference  with  the  said  contract 
now  under  way  it  is  declared  that  an  emergency  exists  in 
accordance  with  Ordinance  No,  9.0871  and  Section  95  of  the 
Charter,  the  San  Francisco  Water  Department  is  hereby  aimtho- 
rized  to  re-locate  the  pipes  involved  in  the  most  expeditious 
manner . 

On  motion  of  Commissioner  Mc  Callum,  seconded  by 
Commissioner  Eddy,  the  following  resolutions  were  adopted 
unanimously: 

Resolution  No,  54-1 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  authorize  the  transfers  of  surpluses  in  Appropriation 
No.  52,  Permanent  Services  Airport  amounting  to  $830*41  and  in 
Appropriation  No,  .56-1  Building  Airport,  amounting  to  $33»59 
to  Appropriation  No.  52-1,  Personal  Services,  Temporary, 
Airport. 

Resolution  No.  54^ 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller in  accordance  with  provisions  of  Section  77  of  the  Charter 
to  authorize  the  transfer  of  $11,000.00  from  the  existing 
surplus  in  appropriation  No.  210,  Personal  Services  to 
Appropriation  No.  211,  Contractual  Services* 

.  -  Resolution  No.  543 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller in  accordance  with  the  provisions  of  Section  77  of  the 
Charter  to  authorize  the  transfer  of  surplus  in  Appropriation  No 
228,  Service  of  Other  Departments  amounting  to  $1,700.00  and  the 
surplus  in  Appropriation  No.  227-1,  Materials  and  Supplies, 
amounting  to  $8,410.oo  to  Appropriation  No.  227,  Contractual 
Service. 


Thereupon  the  meeting  adjourned  at  2:30  PM  to  resume  at  the 
call  of  the  chair ♦ 
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mm,l1Jti  m  THF  SIXT5C  FOURTH  REGULAR  MEETING  OF  THE  >  J I 

PuiLICEUTlIlTKSScSlSS10Nj5IH  MOB,  232,  CITY  HALL 

The  following  members  were  present 

Commissioners:  Byington,  Efldy,  Mc  Callum 

President  Lewis  F.  Byington,  presided. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Mc  Callum,  the  minutes  of  the  Sixty  third  regular  meeting  and 
the  adjourned  meeting  of  June  14,  1934  were  unanimously  adopted. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Mc  Callum,  the  following  were  recommended  for  payment. 

Contract  Payment  dated  June  21,  1934-  for  the  repaying  of 
all  streets  and  sidewalks  where  the  paving  has  been  removed, 
Contract  SFWD  No.  42  to  Pacific  Pavements  Co.  $2,539.58. 

Certificate  of  Acceptance  and  Final  Payment  dated  June 
18,  1934-  for  the  Construction  of  the  Early  Intake  Tail  Race 
Pipe  Line  to  Western  Pipe  &  Steel  Co.  in  amount  $24,749.90. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  544 

YifHEREAS,  the  General  Manager  and  Chief  Engineer  of 
the  San  Francisco  water  Department  has  recommended  the  leasing 
of  certain  lands  under  the  control  of  the  San  Francisco  Water 
Department,  as  hereinafter  set  forth; 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does 
approve  the  terms  and  conditions  of  the  said  lease  and  authorizes 
the  execution  of  same,  as  follows: 

SCHUCKL  &  CO.    INC.  That  portion  of  the  Valleys  Mills 
Tract  adjoining  the  Town  of  Miles  and  known  as  Lot  No.  9 
of  said  tract,  bounded  on  the  northeast  by  property  in  said 
town  of  Niles  belonging  to  said  second  party;  on  the  east 
by  the  county  road  from  Niles  to  Mission  ban  Jose;  and  on 
the  south  by  the  northerly  bank  of  Alameda  Creek;  EXCEPTING 
THEREFROM,  that  portion  thereof  no?/  under  contract  to  Foster  and 
Kleiser  Co.  for  100  feet  of  sign  space,  said  sign  having  been 
erected  thereon  prior  to  the  date  hereof;  the  hereby  described 
portion  containing  0.65  acre  more  or  less  and  being  designated 
as  "Parcel    #52,  Alameda  County  Lands",  in  that  certain  deed 
from  the  Spring  Valley  Water  Co.  to  the  City  and  County  of 
San  Francisco,  dated  March  3,  1930  and  recorded  on  the  same 
date  in  the  office  of  the  County  Recorder  of  Alameda  County 
in  Liber  2350  of  Official  Records  at  page  1.    This  lease  is 
for  fruit  drying  yard  purposes  only  on  a  month  to  month 
basis  beginning  July  1,  1934,  at  a  monthly  cash  rental  of 
$0.83-1/3. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  545 

WHEREAS,  L.  T.  Mc  Afee,  Chief  Engineer  and  Manager  of  the 
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Hetch  Hetchy  Construction  has  advised  this  Commission  that  due  to 
unforseen  conditions  arising  in  the  completion  of  the  boring  of 
the  Coast  Range  Tunnels  between  Mitchell  and  Mocho  Shafts  wherein 
swelling  and  unduly  heavy  ground  was  encountered,  that  the  work 
of  the  completion  of  the  tunnels  has  been  delayed  and  the  time 
within  which  gravel,  sand,  cement  and  other  materials  could  be 
accepted  at  the  tunnels  for  lining  the  same  has  necessarily  heen 
extended  to  meet  conditions  and  the  said  L.  T.  Mc  Afee  further 
advises  that  gravel,  sand,  cement  and  other  materials  and  the 
hauling  of  the  same  are  immediately  necessary  for  the  contin- 
uation of  the  work  of  lining  the  Coast  Range  tunnels;  and 

WHEREAS,  a  contract  was  entered  into  by  this  Commission  with 
Meyer  Rosenberg,  by  award  of  contract  made  by  Resolution  No.  191 
of  this  Commission,  February,  21,  1933,  and  which  said  contract  was 
assigned  by  said  Meyer  Rosenberg  to  the  Fidelity  &  Deposit  Co.  of 
Maryland,  a  corporation,  doing  business  in  the  City  and  County  of 
San  Francisco,  for  the  hauling  of  gravel,  sand,  cement  and  other 
materials  for  the  purpose  above  stated  and.  that  the  said  contract 
terminates  on  June  30,  1934,  provided  that  the  time  may  be  extended 
by  mutual  agree  ent  between  this  Commission  and  the  Contractor. 
The  Fidelity  and  Deposit  Co.  of  Maryland  have  stated  they  will  not 
continue  beyond  June  30,  1934,  for  the  hauling  of  the  materials 
described  on  the  terms  of  the  said  contract  but  will  continue  the 
contract  with  certain  modifications. 


NOW,  THEREFORE,  BE  IT  RESOLVED,  That  for  the  purpose  of  pro- 
tecting the  property  of  the  City  and  County  of  San  Francisco  in 
lining  the  tunnels  in  the  Coast  Range  Division  of  the  Hetch  Hetchy 
Project  and  obtaining  materials  for  said  construction  and  that 
immediate  construction  of  said  tunnels  be  continued  and  brought  to  a 
speedy  completion  for  the  protection  of  the  said  property,  and  by 
reason  of  the  inability  to  prepare  specifications  and  advertise 
and  solicit  bids  prior  to  the  first  day  of  July  1934,  for  a  con- 
tract to  haul,  gravel,  sand,  cement  and  other  materials  to  the  said 
tunnels,  an  emergency  is  hereby  declared  to  exist  and  it  is  hereby 
directed  that  the  contract  entered  into  by  this  Commission  with 
Meyer  Rosenberg,  which  contract  was  awarded  to  the  said  Meyer  Rosen- 
berg by  Resolution  No.  191,  February  21,  1933,  be  and  the  same  is 
hereby  continued  for  a  period  commencing  July  1,  1934  and  ending 
August  31,  1934  with  the  Fidelity  &  Deposit  Co.  of  Maryland,  a  cor- 
poration doing  business  in  the  City  and  County  of  San  Francisco 
under  all  terms  and  conditions  of  said  contract,  to  which  specific 
reference  is  hereby  made,  except  as  follows: 

xhat  Item  No.  1  in  said  contract  for  the  loading  of  sand  and 
gravel  at  Corral  Hollow  Gravel  Pit  hauling  the  same  to  and  unloading 
the  same  at  Thomas  Camp,  be  and  the  same  is  hereby  altered  from  24 
cents  r>er  cubic  yard  to  30  cents  per  cubic  yard;  and  that  Item 
No.  14  in  said  contract  for  loading  bulk  cement  at  Moy,  hauling 
same  to  and  unloading  same  at  Thomas  Camp  at  the  rate  of  4  cents 
per  barrel  be  changed  to  the  rate  of  8  cents  per  barrel,  and 
that  said  contract  will  otherwise  remain  in  full  force  and  effect 
for  the  period  of  the  emergency  herein  specified. 

Be  it  further  resolved,  That  the  Controller  be  immediately 
notified  of  the  work  involved  and  the  estimated  cost  thereof. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  546 

Resolved,  That  this  Commission  approve  and  it  hereby  does 
approve  the  following  agreement  with  the  United  States  of  America 
for  review,  bv  the  Bureau  of  Reclamation  of  plans  and  specifi- 
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cations  of  the  proposed  enlargement  of  0 1 Shaughnessy  Dam;  and  it 
herebr  authorizes  and  directs  E.  G.  Cahill,  Manager  of  utilities  421 
to  sign  said  agreement  for  and  on  behalf  of  the  City  &  County  of 
San  Francisco  acting  through  this  Public  Utilities  Commission. 
Said  agreement  being  in  words  and  figures  as  follows  to-wit:- 

THIS  Agreement  made  this  12th.  day  of  June,  1934  between 
THE  UNITED  STATES  OF  AMERICA,  represented  by  the  officer  executing 
this  contract,  duly  authorized  under  the  provisions  of  the  act  of 
June  17,  1902  (32  Stat. 338)  and  acts  amendatory  thereof  or 
supplementary  thereto,  and  especially  the  act  of  March  4,  1921 
(41  Stat. 1404),  herein  styled  the  United  States,  and  the  PUBLIC 
UTILITIES  COMMISSION,  acting  in  pursuance  of  Section  121  of  the 
Charter  of  the  City  and  County  of  San  Francisco,  a  municipal 
corporation  of  the  State  of  California,  organized  under  a  free- 
holders1 charter,  herein  styled  the  Commission.  WITNESSETH: 

2.  WHEREAS,  the  Commission  has  under  consideration  the  proposed 
enlargement  of  the  O'Shaughnessy  Dam  for  the  improvement  of  the 
water  supply  of  the  City  and  County  of  San  Francisco;  and 

3.  WHEREAS,  certain  plans  and  specifications  for  the  enlargement 
of  said  dam  have  been  prepared  by  the  Commission,  which  plans  and 
specifications  the  Commission  desires  to  be  reviewed  by  the  Bureau  of 
Reclamation;  and, 

4.  WHEREAS,  the  engineering  organization  of  the  Bureau  of 
Reclamation  is  qualified  to  perform  this  work  and  can  do  the  required 
work  without  undue  interference  with  its  regular  work, 

5*  NOW,  THEREFORE,  in  consideration  of  the  premises,  it  is 
agreed  as  follows: 

6.  The  Commission  will  furnish  to  the  Chief  Engineer  of  the 
Bureau  of  Reclamation,  at  Denver,  Colorado,  complete  detail  drawings 
and  other  required  data  of  the  present  0! Shaughnessy  Dam,  as  well 
as  all  details  and  requirements  showing  the  proposed  enlargement  of 
said  dam,  and  will  make  any  field  surveys,  measurements,  or 
investigations  which  the  Chief  Engineer  may  find  necessary  in 
connection  with  the  review  of  such  plans  and  specifications ♦ 

7*  The  Bureau  of  Reclamation  will  review  the  plans  and  specifi- 
cations for  the  proposed  enlargement  of  the  O'Shaughnessy  Dam  and. 
will  make  technical  studies  and  analyses  with  the  view  to  deter- 
mining the  sufficiency  and  feasibility  of  such  plans  and  specifi- 
cations. Should  it  appear,  as  a  result  of  the  workthat  any  alter- 
ations, revisions,  and/or  modifications  are  advisable  in  such  plans 
and  specifications,  further  studies  and  analyses  will  be  made  as 
a  basis  for  such  alterations,  revisions,  and/or  modifications 
in  the  structural  designs  and/or  construction  methods.  No  attempt  will 
be  made  to  prepare  detailed  designs  for  construction  and/or 
purchase  purposes  but  sketches  of  a  general  nature  will  be  prepared 
if  deemed" warranted.    Revisions  in  the  specifications  will  be 
made  if  and  when  considered  necessary  to  agree  with  the  designs 
and/or  construction  methods.  A  report  covering  the  work  and  the 
results  obtained  will  be  furnished  the  Commission. 

8.  Upon  the  execution  of  this  contract  the  Commission  shall 
deposit  the  sum  of  ten  thousand  dollars  ($10,000)  with  the  Special 
Fiscal  Agent  of  the  Bureau  of  Reclamation  at  Denver,  Colorado. 
The  total  cost  of  the  work  to  be  charged  to  the  deposit  made  by  the 
Commission    will  include  all  cost  arising  from  the  performance 
thereof,  including,  but  not  limited  to,  services,  supplies  and 
general  expense.    The  decision  of  the  Chief  Engineer  as  to  such 
cost,  or  any  part  thereof,  shall  be  final,  conclusive  and  binding 
upon  the  parties. 
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9.  The  gross  expenditure  contemplated  by  this  contract  is  (.J 
limited  to  the  sum  of  Ten  Thousand  Dollars  C$10,000.00)  and 
upon  completion  of  the  work  any  unexpended  balance  of  the  funds 
deposited  by  the  Commission  will  be  refunded.    All  work  here- 
under shall  cease  when  the  funds  herein  provided  for  shall 
have  been  expended,  whether  or  not  the  review  of  the  plans 
and  specifications  has  been  completed. 

10.    No  member  of  or  delegate  to  Congress  or  resident  com- 
missioner shall  be  admitted  to  any  snare  or  petrt  of  this  contract 
or  any  benefit  that  may  arise  therefrom.    Nothing,  however, 
herein  contained  shall  be  construed  to  extend  to  this  contract 
if  made  with  a  corporation  for  its  mutual  benefit. 

IN  WITNESS  WHEREOF,  the  parties  have  hereto  signed  their 
names  the  day  and  year  first  above  written. 

THE  UNITED  STATES  OF  AMERICA 

BY     

CHIEF  ENGINEER 
Bureau  of  Reclamation 

PUBLIC  UTILITIES  COMMISSION  OF  THE 
CITY  AND  COUNTY  OF  SAN  FRANCISCO, 
STATE  OF  CALIFORNIA 

BY  

MANAGER  OF  UTILITIES 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  54? 

RESOLVED,  That  the  Director  of  Property  take  the  necessary 
steps  for  the  purchase  of  1.405  acres  in  Alameda  County;  this 
land  is  necessary  in  order  to  provide  for  the  installation  of 
three  10,000  gallon  tanks  for  the  proposed  Irvington  Portal 
Chlorine  Plant. 

ON  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  548 

RESOLVED,  That  E.  G.  Cahill,  Manager  of  Utilities  be  and 
he  hereby  is  authorized  and  directed,  for  and  on  behalf  of 
this  Commission  to  sign  application  or  applications  for  work 
to  be  done  at  San  Francisco  Airport  under  the  State  Emergency 
Relief  Administration. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

Resolution  No*  549 

WHEREAS,  This  Commission  by  Resolution  No.  537  adopted 
June  11,  1934,  requested  the  Controller  to  authorize  the  transfer 
of  ^50,000.00  from  the  existing  surplus  in  Appropriation  No.  208 
to  Appropriation  No.  208-1  (unallocated)  to  provide  funds  for 
the  payment  of  Capital  Additions  for  the  Lighting  System  of 
San  Francisco;  and 
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WHEREAS,  Since  the  adoption  of  said  Resolution  No.  537  bids 
have  been  taken  on  certain  of  the  projects  which  had  been  esti- 
mated to  cost  $50, 000. 00 ;  and  said  bids  exceed  the  amount  of 
#50,000.00  by  the  sum  of  $1,500.00; 

NOW  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
requests  the  Controller  in  accordance  with  the  provisions  of 
Section  77  of  the  Charter  to  authorize  the  transfer  of  an  ad- 
ditional $1,500.00  from  the  existing  surplus  in  Appropriation 
No.  208  to  Appropriation  No.  208-1  for  Capital  Additions 
(unallocated)  for  street  lighting  system  to  provide  for  the 
payment  of  work  for  which  said  bids  have  been  received. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  550 

RESOLVED,  That  Resolution  No.  531  awarding  a  contract  to 
the  Fay  Improvement  Company  for  the  installation  of  lighting 
conduits  on  Tenth,  Bryant,  Harrison  and  Fell  Streets,  which 
resolution  was  passed  June  11,  193 A 9  be,  and  the  same  is 
hereby  rescinded,  and  action  taken  rejecting  all  other  bids 
is  hereby  rescinded,  by  reason  of  the  Fay  Improvement  Co.  with- 
drawing its  said  bid  by  letter  dated  June  20,  1934,  wherein 
The  Fay  Improvement  Co.  advised  that  through  inadvertence  it  had 
submitted  a  bid  for  electrical  work,  whereas  the  said  company  was 
not  a  licensed  electrical  contractor  and  would,  if  it  performed 
the  work  under  said  award,  violate  the  basic  code  of  electrical 
contractors. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  551 

RESOLVED,  That  the  contract  for  the  following  public  work  to 
be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  in  pursuance  of  the  provisions  of  the 
Charter  of  said  City  and  County,  to-wit: 

FOR  THE  INSTALLATION  OF  LIGHTING  CONDUITS  ON  TENTH,  BRYANT, 
HARRISON  AND  FELL  STREETS  L&?  CONTRACT  NO.  1 

be,  and  the  same  is  hereby  awarded  to  Globe  Electric  Works,  they 
being  the  lowest,  regular  and  responsible  bidder  therefor  at  a 
lump  sum  price  of  $14,598.00. 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

Funds  for  this  work  are  available  under  Appropriation  No. 
208-1. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  552 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller in  accordance  with  provisions  of  Section  77  of  the 
Charter  to  authorize  the  transfer  of  $1,075.32  from  the 
existing  surplus  in  Appropriation  No.  217,  Contractual  Service  to 
Appropriation  No.  224-2,  Depreciation  Reserve  Fund  to  provide 
(a5  for  the  extra  cost  of  purchasing  Buick  sedan  $75.32    and  ' 
(b)  for  the  replacement  of  launch  for  service  duty  on  Crystal 
Springs  Reservoir. 
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On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

Resolution  No,  553 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller in  accordance  with  provisions  of  Section  77  of  the 
Charter  to  authorize  the  transfer  of  $4500.00  from  the  existing 
surplus  in  Appropriation  No.  218,  Materials  and  Supplies  to 
Appropriation  No".  216,  Personal  Services  to  provide  funds  for 
personal  services  in  the  repairs  to  flumes  in  San  Mateo  County. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  554 

RESOLVED,  That  the  Contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  in  pursuance  of  the  provisions  of 
the  Charter  of  said  City  and  County,  to -wit: 

FOR  THE  INSTALLATION  OF  AN  ORNAMENTAL  STREET  LIGHTING 
SYSTEM-P0TRER0  AVENUE  L&P  CONTRACT  NO.  4 

be,  and  the  same  is  hereby  awarded  to  the  Severin  Electric  Co. 
they  being  the  lowest  regular  and  responsible  bidder  therefor  at 
a  lump  sum  price  of  $30,876.00. 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

Funds  for  this  work  are  available  under  Appropriation    No.  208. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  555 

RESOLVED,  That  the  contract  for  the  following  public  works 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  in  pursuance  of  the  provisions  of 
the  Charter  of  said  City  and  County,  to-wit: 

FOR  FURNISHING  ELECTRICITY,     AS  AND  STREET  LIGHTINu 
SERVICE  L&P  CONTRACT  NO.  3, 

be,  and  the  same  is  hereby  awarded  to  the  Pacific  Gas  and  Elec- 
tric Co.  they  being  the  lowest  regular  and  responsible  bidder 
therefor,  at  rates  and  schedules  for  various  services  as  set 
forth  in  the  bid. 

Funds  for  this  work  are  available  under  Appropriations 
Nos.  208  and  209* 

Resolution  No.  556 

On  motion  of  Commissioner  Mc  Callum  and  seconded  by 
Commissioner  Eddy,  the  following  resolution  was  adopted 
unanimously: 

WHEREAS,  Florence  Clark  has  brought  suit  against  the 
City  and  County  of  San  Francisco  and  the  Market  Street  Railway 
Company  for  Forty  Thousand  ($40,000)  Dollars  as  the  result  of 
being  caught  between  cars  of  the  Municipal  Railway  and  Market 
Street  Railway  Company  on  Market  Street  at  its  intersection 
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of  Second  Street  on  or  about  the  29th.  day  of  June,  1929;  and  425 

WHEREAS,  said  Florence  Clark  received  a  concussion  n-r  +v>„ 
brain,  contusion  and  abrasion  of  the  left  knee  -nrt       L°  ,  hL 

tSe?n^r,Ue0l?S'  Sprain  t0  lumbar  musclS  and  ?racturl  l?** 
the  fourth  dorsal  vertebra  and  injuries  to  her  rig-ht  kidnpv  „„,, 

the  f!ctf  and  cSculsLnce^0™?^^^  ^V^3  C°^i°n  of  all 
Market  Street  Ha S  is  rt!.?^™  J  haS  stated  that 

conducted  nlgotietl^s  lealfnf  So  %  L^"11!  Case  and  has 

qnm  n-p  cko  cArt  aa        ,    -Leading  to  a  settlement  thereof  in  thp 

S"pS    ne5hai?°'anf  thfcft^oT t  ^* /aWta^aSS* 
that  Le  sum  of'seavLt^C^dre1°a^yFi?|yaSi^  SS)"^881"1 

y      c  l-ount5r  °f  San  iranexsco;  Noy,  therefore,  be  it 
authorSefto'fSlv  sett?**7  be  and  he  is 

fifty  ($1750.00)  Dollars!  f  Seventeen  hundred  and 


chair. 


Thereupon  the  meeting  adjourned  to  resume  at  the  call  of  the 


Secretary 
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MINUTES  OF  AN  ADJOURNED  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION,  IN  ROOM,  282  City 
HALL,  JULY  2,  1934 


The  following  members  were  present: 

Commissioners:  Byington,  Filmer,  Eddy,  Mc  Callu,  Murphy 

President  Lewis  F.  Byington,  presided* 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  No.  557 


RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  in  pursuance  of  the  provisions  of  the 
Charter  of  said  City  and  County,  to-wit: 

THE  REP AVI NG  OF  STREET  OR  SIDEWALK  OPENINGS  WHERE 
THE  PAVING  HAS  BEEN  REMOVED  FOR  THE  SAN  FRANCISCO 
"WATER  DEPARTMENT  FOR  THE  FISCAL  YEAR  ENDING  JUNE 
30,  1934/  SPECIFICATION  TO  60 

be,  and  the  same  is  hereby  awarded  to  PACIFIC  PAVEMENTS  CO. 
LTD.,  they  being  the  lowest  regular  said  responsible  bidder 
therefor  at  the  following  unit  prices. 


Item  No.  Description  of  Item  Unit  Price 

1  Light  traffic  concrete  paving  base  and 

wearing  surface  $0,225  per  sq  ft 

2  Heavy  concrete  with  binder  and  wearing 
surface 

3  Six  inch  Class  nEB  concrete  pavement 

4  Brick  pavement  on  concrete  base,  in- 
cluding brick  gutters 

5  Asphaltic  concrete-3i  inch  base  with 
l#n  wearing  surface 

6  Basalt  blocks  on  concrete  base 

7  Basalt  blocks  on  sand 

8  Sidewalk,  all  types 

9  Two  inch  sheet  asphalt  wearing  surface  only 

10  Six  inch  Class  "F"  concrete  base  only 

11  Asphaltic  concrete,  6"  base  with  a  2" 
wearing  surface 

12  Asphaltic  concrete,  8"  base  with  a  1|» 
binder  course  and  a  If*  wearing  surface 

13  Oiled  macadam 
fa)    4"  base 
(b)     8"  base 


0.30 

m 

0.20 

n 

0.40 

m 

0.21 

1! 

0.20 

n 

0.10 

1! 

0.17 

n 

0.10 

0.15 

n 

0.225 

!t 

0.30 

11 

0.05 

1! 

0.10 

11 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

Funds  for  this  work  are  available  under  Appropriation 
No.  66-238-00. 
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On  motion  of  Commissioner  i^ddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


RESOLUTION  NO.  553 


WHEREAS,  The  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  deems  it  advisable  to  create  a  Bureau 
of  Accounting  for  the  purpose  of  coordinating  and  simplifying  the 
accounting  of  all  of  the  public  utilities  under  its  jurisdiction; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  pursuant  to  the 
authority  of  Sections  122  and  124  of  the  San  Francisco  Charter, 
there  is  hereby  created  a  Bureau  of  Accounting,  which  shall  have 
the  power  and  authority  to  supervise,  control  and  direct  all  ac- 
counting in  the  San  Francisco  Water  Department;  the  Hetch  Hetchy 
Water  Supply  and  Power  Departments;  the  Municipal  Railway;  the 
San  Francisco  Airport;  the  Street  and  Public  Building  Lighting 
and  Power  Department;  and  in  general  all  accounting  of  all  departments 
and  all  work  under  the  Public  Utilities  Commission;  and 

BE  IT  FURTHER  RESOLVED,  That  John  J.  Sharon,  Auditor  of  the 
San  Francisco  Water  Department,  shall,  in  connection  with  his 
duties  as  said  Auditor,  have  the  supervision  of  and  the  general 
control  of  said  Bureau  of  Accounting,  subject  to  the  jurisdiction 
of  the  Public  Utilities  Commission;  and 

BE  IT  FURTHER  RESOLVED,  that  there  shall  be  no  salary  paid 
to  said  Auditor  for  his  supervision  of  and  control  of  said  Bureau. 
The  salary  of  said  John  J.  Sharon  shall  be  the  salary  paid  him  as 
Auditor;  and 

BE  IT  FURTHER  RESOLVED,  That  there  shall  be  no  increase  in 
the  number  of  employees  in  said  Bureau  of  Accounting  over  and  above 
the  employees  now  in  the  Accounting  Departments,  which  are  under 
said  Public  Utilities  Commission. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  as  an  addendum  to  Resolution  No.  545  here- 
tofore passed  concerning  the  continuation  of  the  Meyer  Rosenberg 
contract  by  Fidelity  &  Deposit  Co.  of  Maryland  that  the  terms  of 
the  Meyer  Rosenberg  contract  shall  not  be  held  to  be  in  force 
and  effect  in  the  event  strike  conditions  should  arise  whereby 
the  said  Fidelity  &  Deposit  Co.  of  Maryland  could  not  continue  the 
contract  under  the  present  wage  scale  or  working  conditions. 


Thereupon  the  meeting  adjourned  at  5:05  PM  to  resume  at 
the  call  of  the  chair. 


Resolution  No.  559 
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MINUTES  OP  THE  SIXTY  FIFTH  REGULAR  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION,  IN  ROOM  282,  CITY  HALL, 

JULY  9,  195U 


The  following  members  were  present: 

Commissioners:  Byington,  Filmer,  Eddy,  McCallum  and  Murphy, 
President  Lewis  F.  Byington,  presided. 


On  motion  of  Commissioner  McCallum,  seconded  "by  Commissioner 
Filmer,  the  minutes  of  the  6ij.th  regular  meeting  of  the  Public 
Utilities  Commission  held  June  25,  195U*  and  of  the  adjourned  meeting 
held  July    2,  193^>  were  unanimously  adopted. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  were  recommended  for  payment: 

Recommendation  for  Contract  Payment  dated  July  5,  193k 9  £or 
the  CONSTRUCTION  OF  CALAVERAS  PIPE  LINE  CONTRACT  NO.  TO  ij.5, 
to  W.  A*  Bechtel  &  Company,  in  amount  $3^,095.00. 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted.: 

RESOLUTION  NO.  560 

WHEREAS,  L.  Ubels  was  awarded  Contract  HHWS  1I4.7  for 
the  Construction  of  Moccasin  Dormitory  £  and 

WHEREAS,  the  Contractor  will  experience  difficulty 
in  securing  men  because  of  the  remoteness  of  the  place 
in  which  the  work  is  to  be  performed  if  required  to  work 
a  thirty  hour  wee&£  and, 

WHEREAS,  it  is  desirable  to  grant  permission  to  work 
a  I4J4.  hour  week  to  enable  the  workmen  to  earn  a  living  wage  % 

NOW  THEREFORE,  BE  IT  RESOLVED ,  that  the  Public 
Utilities  Commission  hereby  declare  that  an  emergency 
exists,  as  provided  for  in  Section  1  of  Ordinance  No» 
9»0923,  and  said  contractor,  L.  Ubels,  is  hereby  granted 
permission  to  work  their  men  a  forty  four  (I4J4.)  hour 
week  on  the  contract  for  the  construction  of  Moccasin 
Dormitory,  HHWS  Contract  No.  iVf* 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  56l 


RESOLVED,  That  this  Commission  accept  the  offer  of  the 
Market  Street  Railway,  dated  June  28,  I95I4,  to  permit  the 
use  of  its  inner  tracks  between  Kearny  Street  and  the 
Ferry  Building  by  the  Municipal  Railway  while  the  Municipal 
Railway  tracks  are  being  reconstructed  on  Market  Street 
between  Geary  and  Sansome,  subject  to  the  following  conditions: 
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The  municipal  Railway  to  install  a  standard  crossover 
from  their  inbound  and  outbound  tracks  to  the  inbound  and 
outbound  tracks  of  the  Market  Street  Railway  at  Geary  Street; 
that  the  Municipal  Railway  will  pave  the  same  flush  with  the 
rest  of  the  street,  keeping  a  switchman  at  this  point  during 
the  hours  that  the  Municipal  Railway  cars  are  operated  over 
the  Market  Street  Railway  tracks;  that  the  Municipal  Railway 
will  install  sectional  insulators  at  these  points  and  when 
the  work  is  completed  that  the  tracks  and  trolley  wires  be 
restored  to  the  same  condition  in  which  they  were  found, 
wear  and  tear  excepted*    The  Municipal  Railway  to  accept 
billing  from  the  Market  Street  Railway  Company  at  the  rate 
of  ten  cents  (10^)  per  car  mile,  which  includes  the  use  of 
tracks,  overhead  wire  and  power  for  operating  over  the 
property  of  the  Market  Street  Railway  Company. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO*  562 


RESOLVED,  that  this  Commission  approve  electric  rates 
for  energy  supplied  to  Evergreen  Lodge  at  Mather,  Dan  Corcoran 
at  Priest  and  Roy  McCraney  at  Buck  Meadows  as  follows: 


Service  Charge 

First  200  KW#  Hr  .  per  meter  per  mo. 
Next  800  n 

Next  2000  ■ 
Next        12000  » 


•'JOd  per  month 
•  5/  P©r  kw  •  hr  • 


1 


n 
h 
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On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  56? 


RESOLVED,  That  this  Commission  approve  and  request 
the  Board  of  Supervisors  of  the  City  and  County  of  San 
Prancisco  to  adopt  the  following  resolution  authorizing 
the  acceptance  of  deed: 

RESOLVED,  That  the  City  and  County  of  San  Prancisco 
accept  that  certain  deed  dated  June  30*  I93I4,,  from  Fernando 
Nelson  &  Sons  Inc.,  for  those  certain  underground  conduits 
and  appurtenances  in  the  Merced  Manor  Tract  in  the  City  and 
County  of  San  Prancisco,  State  of  California,  bounded  on  the 
north  by  Sloat  Boulevard,  on  the  south  by  Eucalyptus  Drive, 
on  the  east  by  Nineteenth  Avenue  and  on  the  west  by  Twenty- 
sixth  Avenue. 


On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  56I4. 

RESOLVED,  That  this  Commission  hereby  approves  the  purchase 
of  certain  lands  hereinafter  specified,  and  requests  the  Board 
of  Supervisors  of  the  City  and  County  of  San  Francisco  to  adopt 
the  following  resolution  authorizing  the  acceptance  of  deeds: 
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RESOLVED:  That  the  City  and  County  of  San  Francisco 
accept  deeds  from  the  following  named  parties  to  certain 
lots  in  San  Francisco,  required  for  the  Sunset  Reservoir, 
and  that  the  sums  set  forth  opposite  their  names  be  paid  for 
said  land  from  the  1935  Water  Distribution  Bond  Fund,  Appro- 
priation No,  93,900.00 

Phillip  W.  Rock  and  Rosalie  Rock  $  975.00 

Lot  o  in  Assessor* s  Block  2108 
Albert  E.  Walker  1,400.00 

Lot  29,  in  Assessor* s  Block  2108 
Hazel  L.  Ramon  and  Stella  Ramon  Z^O.OQ 

Lot  8a  in  Assessors  Block  2110 
Gertrude  Lynch  65O.OO 

Lot  21  in  Assessor's  Block  2110 
Edward  Smith,  et.  ux.  7*095.00 

Lots  18,  29,  30  &  31  in 

Assessor's  Block  21X0  and  Lot  30 

in  Assessor's  Block  2108 
Gu stave  Carlsen,  et  al  .  4,100.00 

Lots  lj.0,  lj.1,  Lj.2,  i*3>  1+5  an&  M>> 

in  Assessor's  Block  2109 
H.  J.  Traynor-  3,500.00 

Lot  29a  in  Assessor's  Block  2108, 

Lot  2  in  Assessor ' s -Block  2107  and 

Lots  26,  27,  28,  in  Assessors 

Block  2110 

H.  J*  Traynor  65O.OO 
Lot  20,  in  Assessor's  Block  2109 

On  motion  of  Commissioner  Filmer ,  seconded  by  Commissioner 
McCallum,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  565 


RESOLVED,  That  the  Board  of  Supervisors  of  the  City  and 
County  of  San  Francisco  be  and  are  hereby  requested  to  order 
and  direct  the  City  Attorney  to  commence  proceedings  in  eminent 
domain  for  the  acquisition  of  the  property  listed  below  for  the 
Sunset  Reservoir. 


Parcel  1    Commencing  at  the  point  of  intersection  of  the 
west  line  of  27th  Avenue  with  the  south  line  of  Ortega  Street, 
running  thence  westerly  along  the  south  line  of  Ortega  Street, 
2i|0  feet  to  the  east  line  of  28th  Avenue;:  thence  southerly  along 
said  east  line  of  28th  Avenue,  600  feet  to  the  north  line  of 
Pacheco  Street?  thence  easterly  along  said  north  line  of  Pacheco 
Street,  2I4.O  feet  to  the  west  line  of  27th  Avenue?  thence  north- 
erly along  said  west  line  of  27th  Avenue,  600  feet  to  the  point 
of  commencement. 


Parcel  2    Commencing  at  the  point  of  intersection  of  the 
west  line  of  26th  Avenue  with  the  south  line  of  Ortega  Street? 
running  thence  westerly  along  the  south  line  of  Ortega  Street; 
2I4.O  feet  to  the  east  line  of  27th  Avenue?  thence  southerly 
along  the  east  line  of  27th  Avenue?  600  feet  to  the  north  line 
of  Pacheco  Street?  thence  easterly  along  the  north  line  of 
Pacheco  Street,  24O  feet  to  the  west  line  of  26th  Avenue;  thence 
northerly  along  the  west  line  of  26th  Avenue,  600  feet  to  the 
point  of  commencement. 

Parcel  5    Commencing  at  the  point  of  intersection  of  the 
west  line  of  25th  Avenue  with  the  south  line  of  Ortega  Street; 
running  thence  westerly  along  the  south  line  of  Ortega  Street, 
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2I4.O  feet  to  the  east  line  of  26th  Avenue*  thence  southerly  along 
the  east  line  of  26th  Avenue,  600  feet  to  the  north  line  of 
Pacheco  Street;:  thence  easterly  along  the  north  line  of  Pacheco 
Street,  2I4.O  feet  to  the  west  line  of  25th  Avenue;  thence  north- 
erly along  the  west  line  of  25th  Avenue,  600  feet  to  the  point 
of  commencement  ♦ 

Parcel  h    Commencing  at  the  point  of  intersection  of  the 
west  line  of  2i|th  Avenue  with  the  south  line  of  Ortega  Street; 
running  thence  westerly  along  the  south  line  of  Ortega  Street, 
2^.0  feet  to  the  east  line  of  25th  Avenue;;  thence  southerly  along 
the  east  line  of  25th  Avenue,  600  feet  to  the  north  line  of 
Pacheco  Street  ;  thence  easterly  along  the  north  line  of  Pacheco 
Street,  2l+0  feet  to  the  west  line  of  2l{.th  Avenue;  thence  northerly 
along  the  west  line  of  2)4 th  Avenue,  600  feet  to  the  point  of 
commencement  • 

Parcel  5    Commencing  at  the  point  of  intersection  of  the 
west  line  of  2l{.th  Avenue  with  the  south  line  of  Pacheco  Street; 
running  thence  westerly  along  the  south  line  of  Pacheco  Street, 
2lj.O  feet  to  the  east  line  of  25th  Avenue;  thence  southerly  along 
•  the  east  line  of  25th  Avenue,  bOO  feet  to  the  north  line  of 
Quintara;  thence  easterly  along  the  north  line  of  Quint ar a 
Street,  2ij.O  feet  to  the  west  line  of  21+th.  Avenue;  thence  northerly 
along  the  west  line  of  2l+th  Avenue,  600  feet  to  the  point  of 
commencement  • 

Parcel  6    Commencing  at  the  point  of  intersection  of  the 
west  line  of  25th  Avenue  with  the  south  line  of  Pacheco  Street; 
running  thence  westerly  along  the  south  line  of  Pacheco  Street, 
2lj.0  feet  to  the  east  line  of  26th  Avenue;  thence  southerly  along 
the  east  line  of  26th  Avenue,  600  feet  to  the  north  line  of 
Quintara  Street;  thence  easterly  along  the  north  line  of  Quintara 
Street,  2I4.O  feet  to  the  west  line  of  25th  Avenue;  thence  northerly 
along  the  west  line  of  25th  Avenue,  600  feet  to  the  point  of 
commencement  • 

Parcel  7    Commencing  at  the  point  of  intersection  of  the 
west  line  of  26th  Avenue  with  the  south  line  of  Pacheco  Street; 
running  thence  westerly  along  the  south  line  of  Pacheco  Street, 
2I4O  feet  to  the  east  line  of  27th  Avenue;  thence  southerly  along 
the  east  line  of  27th  Avenue,  600  feet  to  the  north  line  of 
Quintara  Street;  thence  easterly  along  the  north  line  of  Quintara 
Street,  2I4.O  feet  to  the  west  line  of  26th  Avenue;  thence  northerly 
along  the  west  line  of  26th  Avenue,  600  feet  to  the  point  of 
commencement  • 

Parcel  8    Commencing  at  the  point  of  intersection  of  the 
west  line  of  27th  Avenue  with  the  south  line  of  Pacheco  Street; 
running  thence  westerly  along  the  south  line  of  Pacheco  Street, 
2lj.O  feet  to  the  east  line  of  28th  Avenue  $  thence  southerly  along 
the  east  line  of  28th  Avenue,  600  feet  to  the  north  line  of 
Quintara  Street;  thence  easterly  along  the  north  line  of  Quintara 
Street,  2I4.O  feet  to  the  west  line  of  27 th  Avenue;  thence  northerly 
along  the  west  line  of  27th  Avenue,  600  feet  to  the  point  of 
commenc  ement  ♦ 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  566 

RESOLVED,  That  pursuant  to  Resolution  No.  517  whereby 
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this  Commission  declared  that  certain  water  now  stored 
by  the  City  and  County  of  San  Francisco  in  Tuolumne  County 
will  be  released  to  the  Turlock  Irrigation  District  upon  demand 
to  meet  irrigation  needs  but  preferably  at  such  a  rate  as  will 
enable  the  City  to  secure  the  maximum  power  generation,  be  and 
the  same  is  hereby  amended  to  add  to  the  terms  of  said  resolution 
the  following: 

That  the  City  and  County  of  San  Francisco  will  recognize 
the  claim  that  the  said  District  makes  for  reimbursing  the 
District  for  loss  of  revenue  from  power  operation  occasioned 
by  the  withholding  of  the  waters  referred  to  in  Resolution 
No*  517. 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  56? 


RESOLVED,  That  the  contract  for  the  following  public 
works  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco,  in  pursuance  of  the 
provisions  of  the  Charter  of  said  City  and  County,  to -wit : 

FOR  THE  RECONSTRUCTION  OF  THE  POTRERO  AVENUE  LINE 

FROM  18TH  STREET  TO  ARMY  STREET  (M.R.R.  CONTRACT  N0.168) 

be  and  the  same  is  hereby  awarded  to  THEODORE  COHN,  he  being 
the  lowest  regular  and  responsible  bidder  therefor,  at  the 
following  unit  prices  for  estimated  quantities  stated: 


Item 
No. 


Total 
Amount 

Description  of  Item,  Estimated  Quantity^  Unit  Price    For  Item 


k 
5 


6 

7 

8 


Removal  of  rail  and  fastenings,  including  special 
work,  single  track,  9l±QQ  ft.  at  Twenty  Five  Cents 
($0.25)  per  ft.  $  2,350.00 

Constructing  plain  single  track,  9100  ft.  at 

Ninety  Cents  ($0.90)  per  ft.  8,190.00 

Installing  double  track  over  double  track  cross- 
ing, one  unit  at  500.00 

Installing  diamond  turnout,  one  unit  at  300.00 

Hauling  rail,  special  work  and  appurtenances  from 

the  Municipal  Pipe  Yard  to  the  work  and  from  the 

work  to  the  Pipe  Yard,  110  short  tons  at  Two  Dollars 

($2.00)  per  ton  220.00 

Furnishing  and  installing  joint  bonds,  600  each  at 

Two  Dollars  ($2.00)  each  1,200.00 

Furnishing  and  installing  6  ft.  ij./0  cross  bonds, 

20  each  at  Two  and  50/100  Dollars  ($2.50)  each  50.00 


Furnishing  and  installing  7  ft.  I4./0  cross  bonds, 
6  at  Two  and  75/100  ($2.75)  each 


Total,  Items  1  to  8  inclusive  #  $12,826.50 
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Funds  for  this  work  are  available  under  Appropriation  No*  433 
65:200:00* 


On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  unanimously  adopted: 

Resolution  No,  568 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  fc>an  Francisco  in  pursuance  of  the  provisions  of 
the  Charter  or  the  said  City  and  County,  to-wit: 

FOR  THE  CONSTRUCTION  OF  THE  CALAVERAS  AEKATOn,  IN  ALAMEDA 
COUNTY,  SAN  FRANCISCO  WATER  DPjsARTMENT  SPECIFICATION  W.D.  47,  be 
and  the  same  is  hereby  awarded  to  E.  T.  Lesure,  he  being  the 
lowest  regular  and  responsible  bidder  for  said  Aerator  at  the 
following  unit  prices  for  the  estimated  quantities  stated: 

Description  of  Item,  Estimated  Quantities  Total  Amount 

Item  No.  Unit  Price    For  Item 


1  Excavation  for  pipe  trenches  in  earth, 3, 000 

yards  at  Two  Dollars  ($2.00)  per  cu.  yd.  $  6,000.00 

2  Excavation  for  pipe  trenches  in  rock,  1,000 
cubic  yards  at  Three  Dollars  ($3.00)  per 

cu.  yd.  3,000.00 

3  Other  excavation  in  earth,  750  cubic  yards  at 
Two  Dollars  and  Ten  Cents  (12.10)  per  cu. 

yd.  1,575.00 

4  Other  excavation  in  rock,  150  cubic  yards  at 
Four  Dollars  and  Ten  Cents  ($4.10)  per  cu. 

yd.  615.00 

5  Grading  and  fill,  3, #00  cubic  yards  at  Seventy 

Five  Cents  ($0.75)  per  cu.  yd.  2,850.00 

6  Concrete  Class         730  cubic  yards  at 
Fourteen  Dollars  and  Fifty  Cents  ($14.50)  per 

cu.  yd.  10,585.00 

Concrete,  Class  "Ba  440  cubic  yard  s  at 

Thirteen  Dollars  and  Twenty  five  Cents  ($13 .25) 

per  cu.  yd.  5,830.00 

8  Concrete,  Class  "Cn ,  50  cubic  yards  at  Seven 
Dollars  and  Twenty  five  Cents  (¥7.25)  per 

cu.  yd.  362.50 

9  Extra  Cement,  40  barrels  at  Two  Dollars  and 

Sixty  six  cents  ($2.66)  per  barrel  106 .40 

10  Furnishing  and  Installing  copper  seals,  2,500 

pounds  at  Twenty  six  cents  (|0.26)  per  pound  650.00 

11  Reinforcing  steel  in  r»lace,  160,000  pounds  at 

Five  Cents  (f  0.05)  per  pound  8,000.00 
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Item  No.      Description  of  Item,  Estimated  Quantities       Total  Amt . 

Unit  Price     for  Item 


12  Furnishing  and  laying  18"  reinforced  concrete 
pipe,  1,100  linear  feet  at  Five  Dollars  and 

Ten  Cents  ($5.10)  per  linear  foot  $  5,610,00 

13  Furnishing  and  laying  khn  diameter  welded 
steel  pipe  of  5/16"  plate,  I4.5O  linear  feet 

at  Nine  Dollars  ($9«00)  per  linear  foot  lj.,050.00 

llj.         Removing  and  relaying  portion  of  existing  36" 
diameter  Newark-San  Lorenzo  Pipe  Line,  I4.75 
linear  feet  at  Four  Dollars  and  Twenty-one 
Cents  ($Lj..21)  per  linear  foot  1*999*75 

15  Furnishing  and  installing  steel  pipe  specials 
not  included  in  other  items,  7,600  pounds;  at 
Twenty-two  Cents  (§0.22)  per  pound  1,672.00 

16  Furnishing  and  laying  wrought  iron  pipe,3Lj.,000 

pounds  at  Ten  Cents  T$0#10T  per  pound  3,1{.00.00 

17  Furnishing  and  installing  aerator  nozzles, 160 
nozzles  at  Nine  Dollars  T$9»00)  each  l,ljl|Q.OO 

18  Furnishing  and  installing  cast  steel  fittings, 
23,000  pounds  at  Twenty-six  Cents  ($0.26) 

per  pound  5 #9^0 .00 

19  Furnishing  and  installing  cast  iron  pipe  and 
fittings,  28,000  pounds  at  Eighteen  Cents 

($0.18)  per  pound  5,0lj.0.00 

20  Furnishing  and  installing  miscellaneous  Steel, 
work,  l+,500  pounds  at  Ten  Cents  ($0.10)  per 

pound  I4.5O.OO 

21  Furnishing  and  installing  16"  gate  valves,  8 
valves  at  Two  Hundred  Ninety  Dollars  ($ 2^0.00) 

each  .  2,320.00 

22  Furnishing  and  installing  12"  gate  valve,  for 
lump  sum  price  of  One  Hundred  Fifty  Dollars 
($150.00)  150.00 

23  Furnishing  and  installing  20"  plug  type  valve 
for  lump  sum  price  of  Two  Thousand  Four 

Hundred  Fifty-five  Dollars  ($2,455.00)  2,lj.55.Q0 

2lj.         Furnishing  and  installing  18°  sluice  gate, 
for  lump  sum  price  of  Two  Hundred  Fifty 
Dollars  ($250.00)  250.00 

25  Installing  valves  and  fittings  furnished  by 
the  City,  8,600  pounds  at  Seven  Cents  ($0#07) 

per  pound  602.00 

26  Remove  needle  valve  and  install  in  new  location, 
for  lump  sum  price  of  Four  Hundred  Eighty 

Dollars  ($i|80.00)  ij.80.00 

27  Furnishing  and  installing  flexible  couplings 
for  20"  wrought  iron  pipe,  8  couplings  at 
Twenty^one  Dollars  ($21.00)  each  168.00 
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Description  of  Item,  Estimated  Quantities       Total  Amt. 
Item  No.  Unit  Price   for  Item* 

28  Furnishing  and  installing  6"  drain  tile, 
kOO  linear  feet  at  Forty-five  Cents 

($0  45)  per  linear  foot  $  180.00 

29  Constructing  valve  house  above  foundation, 
for  lump  sum  price  of  One  Thousand  Six 

Hundred  Fifty  Dollars  ($1,650.00)  1,650.00 

30  Furnishing  and  installing  screens,  60  screens 

at  Wine  Dollars  and  Fifty  Cents  ($9«50)  e*ch  570*00 


31  Redwood  lumber  in  place,  2.0  thousand  feet 
board  measure  at  Eighty-five  Dollars  ($85.00) 

per  thousand  feet  board  measure  170.00 

32  Furnishing  and  installing  pipe  handrails,  500 
linear  feet  at  One  Dollar  and  Eighty-four 

Cents  (§1.8Ii.)  per  linear  foot  920.00 

33  Rubble  Masonry  work,  700  square  yards  at  Two 
Dollars  and  Fifty  Cents  ($2.50)  per  square 

yard  1,750.00 

31}.  Cleaning  our  culvert  through  dam,  1,500  cubic 

yards  at  One  Dollar  ($1*00)  per  cubic  yard  1,500.00 

35  Removing  pipe  from  culvert  through  dam*  1,300 

linear  feet  at  Sixty- five  Cents  ($0.65)  per 
linear  foot  8I4.5.OO 

3'6  Placing  top  soil  at  aerator  site,  J|00  cubic 

yards  at  One  Dollar  and  Fifty  Cents  ($1.50) 
per  cubic  yard  600 • 00 


37  Furnishing  and  laying  2|n  galvanized  wrought 

pipe,  58O  linear  feet  at  Seventy-four  Cents 
($0.7i|)  per  linear  foot  I4.29.2O 


38  Applying  metallic  protective  coating  to  exterior 
of  wrought  iron  pipe,  500  square  feet  at  Thirty- 
eight  Cents  ($0.38)  per  square  foot  190.00 

39  Applying  spun  enamel  lining  to  interior  of 
wrought  iron  pipe .  500  square  feet  at  Thirty- 
five  Cents  ($0.35)  per  square  foot  175*00 


Total  Amount  of  Bid  S8U.6l9»85 
And  all  other  bids  for  the  above  described  work  are  hereby  rejected. 


The  cost  of  this  work  is  to  be  borne  from  the  funds  in  APPROPRIATION 
No.  22ij.-l. 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO,  569 

RESOLVED,  That  the  bid  of  the  Youdall  Construction  Company 
in  amount  $71,556.70  for  the  DATING  OF  THE  UNIVERSITY  MOUND  PIPE 
LINE  EXTENSION  IN  P0TRER0  AVENUE  FROM  25th  Street  to  Brannan 
Street,  be,  and  the  same  is  hereby  rejected  for  the  reason  that 
it  is  excessive  in  amount  for  the  work  contemplated  to  be 
performed. 


k33 


On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  .  f ollowing  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  570 

WHEREAS,  H.  E.  Teller  Company  of  £50  Folsom  Street,  San 
Francisco,  has  filed  a  claim  in  amount  $017 mhfi  against  the 
San  Francisco  Water  Department  for  damages  to  coffee,  tea  and 
spices  as  a  result  of  water  flooding  their  "basement  because 
of  a  broken  pipe  of  the  Water  Department. 

NOT  THEREFORE,  BE  IT  RESOLVED,  That  the  Claim  of  H.  E. 
Teller  Company  in  amount  §617 De  paid. 


Hearings:    Thereupon  Mr.  A.  F.  Wittig  and  Mr.  Jos.  Pasquellitti 
of  the  North  Beach  Promotion  Association  appeared  urging  that  the 
Commission  install  a  bus  service  to  serve  the  Telegraph  Hill  Area, 
particularly  in  view  of  the  summer  tourists  wishing  to  see  Coit  Tower. 
President  Byington  replied  that  regardless  of  t?ae  merits  of  the  request 
the  Commission  was  powerless  to  make  the  capital  expenditure  necessary 
for  the  extension  for  the  reason  that  there  are  no  surpluses  from 
Municipal  Railway  operations  available  for  the  purpose,  and  under 
Charter  provisions  no  extensions  can  be  made  except  from  surplus 
earnings  or  from  bond  issues. 

Thereupon  the  meeting  adjourned  at  the  call  of  the  chair, 

8:30  P.M. 
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o*n^f  ltm®f  T^ng  0f  the  Public  Utilities  Commission 
called  by  President  Byington  was  held  at  the  home  of 

Commissioner  J.  H.  Mc  Callum,  123  Liberty  Street,  San  Fran- 
cisco on  Monday  July  16,  1934  at  the  hour  of  11:00  A?  M 
owing  to  the  inability  of  Commissioner  Mc  Callum  through' 
sickness  to  leave  his  home.  gn 

All  Commissioners  were  present. 

hv  +viVaS  Stat?dT7?^Jthe  Pres^ent  that  he  had  been  advised 
by  the  Manager  of  Utilities  that  motorme*  and  conductors 
in  the  employ  of  the  City  had  not  reported  for  work  and  it 
was  therefore  impossible  to  move  the  cars  of  the  Municipal 
Railway;  and  that  as  said  employees  were  holding  their 
positions  under  the  Civil  Service  provisions  of  the 
Municipal  Charter  of  the  City  and  County  of  San  Francisco 

vtrfnrTt^l^7  t0  take  action  uP°n  their  fail^e  to 
perform  the  duties  appertaining  to  their  positions. 

^oe^i^?Side??  Kington  thereupon  presented  the  following 
ing  loll™       °h  aftGr  discussion  was  passed  by  the  foSow- 

Ayes:  Commissioners  Byington,  Filmer,  Mc  Callum,  Eddy  (4) 
No:      Commissioner  Murphy  (l) 

RESOLUTION  NO.  571 

direo^P^f  That  the  Manager  of  Utilities  is  hereby 
directed  to  at  once  proceed  with  the  operation  of  the 
Municipal  Railway  of  San  Francisco,  and,  upon  failurl 
of  any  employee  to  perform  the  duties  of  his  position, 

v?d?L°?^  °arry  °Ut  the  Provisions  of  the  Charter  pro- 
viding for  suspension  and  dismissal  of  Civil  Service 
employees  of  the  City  and  County  of  San  Francisco! 

Ml1  SefrP°u  ,the  Conmis*ion  adjourned  to  meet  at  the 
can  01  the  chair. 


Assistant  Secretary 
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MINUTES  OF  THE  SIXTY  SIXTH  REGULAR.  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION,  IN  ROOM  282 «  CITY  HALL 

JULY  23 ^  1934* 

The  following  members  were  presents 

Commissioners:  Byington,  Filmer  and  Murphy 

President  Lewis  F.  Byington    presided . 

On  motion  of  Commissioner  Filmer, seconded  by  Commissioner 
Murphy,  the  minutes  ©f  the  65th.  regular  meeting  held  July 
9,  1934  and  the  adjourned  meeting  held  July  16,  1934  were 
approved . 

On  motion  of  Commissioner  Filmer, seconded  by  Commissioner 
Murphy,  the  following  were  recommended  for  payment* 

Approval  of  Acceptance  and  Final  Payment  FOR  THE  REMOVAL  OF 
TRACKS  01  MASONIC  AYEMJE  AMD  TENTH  AVENUE-MUNICIPAL  RAILWAY 
CONTRACT  NO,  167  to  Theodore  Colin  in  amount  $10,799*00 

Approval  of  Accpetance  and  Final  Payment  dated  July  12,  1934 
FOR  THE  REPAVING  OF  ALL  STREETS  AID  SIDEWALKS  WHERE  THE  PAVING 
HAS  BEEN  REMOVED,  SAN  FRANCISCO  WATER  DEPARTMENT  CONTRACT  N0o 
42  to  Pacific  Pavements  Co,  Ltd*  in  amount  $1,363*04. 

Approval  of  Recommendation  for  contract  payment  dated  July  6, 
1934  FOR  HAULING  SAND,  GRAVEL  AND  CEMENT  IN  COAST  RANGE  DIVI- 
SION OF  THE  HETCH  HETCHY  AQUEDUCT  to  Meyer  Rosenberg  in 
amount  #3,662.49. 

Approval  of  recommendation  for  contract  payment  dated  July 
14*  1934  FOR  THE  CONSTRUCTION  OF  FENCING  AROUND  MOCCASIN  AND 
PRIEST  RESERVOIRS  to  A.  Soda  and  Son  in  amount  $857 .00. 

On  motion  of  Commissioner  Murphy, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted : 

RESOLUTION  NO*  572 

WHEREAS ,  It  is  desirable  that  the  funds  of  the  Bureau 
of  Public  Relations  be  set  up  separately  under  Annual  Appro- 
priation Ordinance  1934-1935; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  following  appro- 
priation of  funds  of  the  Public  Utilities  Commission  be 
allocated  as  follows: 


Public  Utilities  Commission 

Appro.  62:101:00    Permanent "Salaries  $  28, 200 . 

tf       62:106:00    Legal  Expenses  16,000, 

11       62:200:00    Contractual  Service  5,650. 

n       62:300:00    Materials  &  Supplies  950, 

n       62:400:00    Equipment  250. 

?'       62:800:00    Fixed  Charges  925. 

Total  FH7975 . 

Bureau  of  Publ ic_ Relations 

Appro    62:101:00-1  Permanent  Salaries  6,000o 

"       62:200:00-1  Contractual  Service  10,150. 

■       62:300:00-1  Materials  &  Supplies  150, 

11       62:400:00-1  Equipment  250 

M       62:800:00-1  Fixed  Charges  207. 

Total  FI5 ,757, 


and  the  Controller  is  hereby  requested  to  set  up  accounts 
as  above  stated. 
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On  motion  of  Commissioner  Filmer,  seconded  by 
Commissioner  Murphy,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  N06  573 

RESOLVED ,  That  the  Controller  is  hereby  requested  to 
draw  his  warrant  in  favor  of  the  Treasurer  of  the  United 
States  in  the  amount  TWO  HUNDRED  FIFTY  THOUSAND  DOLLARS 
($250,000.00)  which  said  sua  of  money  is  to  be  used  by  the 
United  States  Department  of  the  Interior  in  construction 
of  roads  in  the  Yo Semite  National  Park,  in  conformity  with 
the  terms  of  the' Raker  Act  and  that  certain  document  dated 
at  Washington  the  6th ®  day  of  December,  1930,  between  the 
Secretary  of  the  Department  of  the  Interior  of  the  United 
states  and  representatives  of  the  City  and  County  of  San 
Francisco;  and 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  is  to  draw 
his  warrant  against  Appropriation  No*  68:808:0G~Ro$ds  and 
Trails  in  Yo Semite  National  Park  1934-1935  Budget, 

On  motion  cf  Commissioner  Filmer,  seconded  by 
Commissioner  Murphy,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO*  574 

WHERE  A3  ?,  The  .state  Highway  Commission  hy  letter  da  fed 
May  10,  1934*  signed  by  J*  B*  Woodson,  Right  of  Way  Agent, 
and  addressed  to  Ns  Aa  Eckart,  General  Manager  of  the  San 
Francisco  Water  Department  has  requested  a  grant  of  a  right 
of  way  for  the  realignment  of  the  Sky  Line  Boulevard  and 
the  Half  Moon  Bay  Road,  in  San  Mateo  County  on  City  property 
at  or  near  the  crest  of  Cahill  Ridge  under  the  jurisdiction 
of  the  San  Francisco  Water  Department,  and  had  further 
requested  by  letter  dated  July  9,  1934*  permission  to  commence 
work  immediately,  pending  the  granting  of  a  right  of  way  by 
the  City  to  the  State  of  Calif orhia  therefore;    the  plan 
of  said  realignment  being  shown  on  the  State  Highway  Commi- 
ssion map  marked  "District  IV,  County  SaM«,  Route  105,  Section 
A,  Sheet  No*  7,  and  S*  M.  55B-S.M.  55C-S.M.  leQ5Aw; 

AND,  WHEREAS,  No  A.  Eckart,  General  Manager  of  the  San 
Francisco  Water  Department,  has  recommended  that  such  right 
of  way  and  such  permission  be  granted  by  this  Commission  to 
the  State  subject  to  the  following  conditions? 

That  the  State  Highway  Commission  shall  assume  all  res- 
ponsibility for  the  initiation  of  said  work  prior  to  the 
aforesaid  grant  and,  in  the  event  that  such  grant  is  refused 
by  the  Board  of  Supervisors  of  the  City  and  County  of  San 
Francisco  for  any  reason  whatsoever,  said  Highway  Commission 
shall  immediately  cease  all  construction  work  and  immediately 
replace  all  excavated  material  and  leave  the  ground  upon  which 
they  have  operated  in  the  same  condition  as  it  was  prior  to 
starting  such  operations  thereon  with  the  exception  of  re- 
placing plant  growth^  that  no  camps  shall  be  located  on 
Water  Department  property  or  within  the  drainage  area  of 
Crystal  Springs  Reservoir;  and  that  no  act  or  deed  or  thing 
shall  be  done  by  said  Highway  Commission  or  its  contractors 
or  their  employees  within  said  watershed  area  which  would  tend 
to  pollute  the  waters  of  said  reservoir,  as  may  be  determined 
by  the  Board  of  Health  of  the  City  and  County  of  San  Fran- 
cisco; also  that  the  relocation  of  the  so-called  Torpey  Road 
shall  under  no  circumstance  be  on  Water  Department  property; 
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NOW  THEREFORE,  BE  IT  RESOLVED,  That  permission  is 
hereby  granted  to  the  State  Highway  Commission  in  accordance 
with  the  foregoing  preamble  to  start  work  immediately  on  the 
realignment  of  the  Sky  Line  Boulevard  and  the  Half  Moon 
Bay  Road,  as  shown  on  maps  of  said  Highway  Commission  afore- 
said, on  property  of  the  San  Francisco  Water  Department  at 
and  near  the  crest  of  Cahill  Ridge,  pending  the  granting  of 
a  permanent  right  of  way  easement  by  the  Board  of  Supervisors 
of  the  City  and  County  of  San  Francisco,  provided  that,  in 
the  event  that  said  right  of  way  for  any  reason  shall  not  be 
granted  by  said  Board  of  Supervisors,  said  Highway  Commission 
shall  assume  all  responsibility  for  all  work  done  and  the 
cost  thereof  prior  to  said  refusal  and  shall  immediately 
cease  all  construction  work  and  immediately  replace  the 
property  on  which  it  has  operated  in  the  same  condition  as  it 
was  prior  to  commencing  such  operations,  with  the  exception 
of  replacing  plant  growth;  provided  also,  that  no  camps  shall 
be  located  on  Water  Department  property  or  v/ithin  the 
drainage  area  of  Crystal  Springs  Reservoir,  and  that  no  act 
thing  or  deed  shall  be  done  by  said  Highway  Commission,  its 
contractors  or  their  employees  v/ithin  said  watershed  area 
which  would  tend  to  pollute  the  waters  of  said  reservoir,  as 
may  be  determined  by  the  Board  of  Health  of  the  City  and 
County  of  San  Francisco;  also  that  the  relocation  of  the  so- 
called  Torpey  Road  shall  under  no  circumstance  be  on  Water 
Department  property. 

This  permit  shall  not  become  effective  until  signed  by 
duly  authorized  representative  of  said  State  Highway  Commi- 
ssion accepting  all  the  terms  and  conditions  hereof;  endorsed 
on  a  certified  copy  hereof,  and  shall  be  terminable 
immediately  by  this  Commission  for  violation  of  any  of  such 
terms  and  conditions. 


On  motion  of  Commissioner  Murphy,  seconded  by  Commission- 
er Filmer,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  575 

Resolved,  That  this  Commission  hereby  approves  the 
purchase  of  certain  lands  hereinafter  specified,  and  requests 
the  Board  of  Supervisors  of  the  Gity  and  County  of  San  Fran- 
cisco to  adopt  the  following  resolution  authorizing  the 
acceptance  of  deeds; 

Resolved,  That  the  City  and  County  of  San  Francisco 
accept  deeds  from,  the  following  named  parties  to  certain  lots 
in  San  Francisco,  required  for  the  Sunset  Reservoir,  and  that 
the  sums  set  forth  opposite  their  names  be  paid  for  said  land 
from  the  1933  Water  Distribution  Bond  Fund,  Appropriation 
No.  93:900:00 

G.  S.  Mayhew  $  250.00 

Lot  18,  Assessor's  Block  2108 
Harold  R.  Brown  650.00 

Lot  15.,  Assessors  Block  2107 
Chas.  A..  Week  975.00 

Lot  9,  Assessor's  Block  2108 
Allan  Reinhart  and  Nellie  D.  Reinhart  500.00 
Lot  9,  Assessor's  Block  2110 

Alfred  Firpo  650.00 

Lot  20,  Assessor's  Block  2110 
Gertrude  James  700.00 

Lot  6,  Assessor's  Block  2108 
Warren  J.  Tyson  Jr.  &  Doris  A.  Tyson  600.00 

Lot  23,  Assessor's  Block  2108 
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Ernest  Hemington 

Lots  3  &  4,  Assessor's  Block  2109 

Ruth  Gray  and  Edward  R.  Gray- 
Lot  17,  Assessor's  Block  2110 

Li da  Swans on 

Lot  12,  Assessor's  Block  2109 

August  Schultz  and  Adelheid  C.  Schultz 
Lots  24  &  25,  Assessor's  Block  211o 

Marian  Realty  Co.  Ltd. 

Lot  7,  Assessor's  Block  2109 

Phillip  J.  Van  Der  Zwiep 

Lots  19  &  20,  Assessor's  Block  2144 

Herbert  L.  Maritzen  &  Mary  I.  Maritzen 
Lot  12A^  Assessor's  Block  2108 

On  notion  of  Commissioner  Filmer,  seconded  by  Commission- 
er Murphy,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  576 

Resolved,  That  this  Commission  hereby  approves  the 
purchase  of  certain  lands  hereinafter  specified,  and  requests 
the  Board  of  Supervisors  of  the  City  and  County  of  San 
Francisco  to  adopt  the  following  resolution  authorizing 
the  acceptance  of  deed: 

RESOLVED,  That  the  City  and  County  of  San  Francisco 
accept  a  deed'  from  Pauline  Des  Roches  to  Lots  7,  8  &  9  in 
Assessor's  Block  6058,  San  Francisco;  and  that  the  sum  of 
13,000.00  be  paid  for  said  land  out  of  San  Francisco  Water 
Department  1934-1935  Appropriation  No.  93-904-00. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commission- 
er Murphy,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  577 

RESOLVED,  That  more  than  ten  days  having  elapsed  since 
the  award  of  contract  to  Theodore  Conn  for  the  reconstruction 
of  the  Potrero  Avenue  Line  of  the  Municipal  Railway  from 
Eighteenth  Street  to  Army  Street,  which  award  was  made  July 
9,  1934  by  Resolution  No.  567,  and  the  said  Theodore  Conn 
having  failed  within  ten  days  from  JULY  9,  1934  to  enter  into 
a  contract  for  the  construction  above  described  and  having 
failed  and  neglected  to  supply  bonds  insuring  the  faithful 
performance  of  the  contract  ,  and  the  said  Theodore  Conn 
having  refused  to  enter  into  a  contract  in  accordance  with 
the  award  made,  it  is  hereby  ordered  that  certified  check 
submitted  by  said  Theodore  Cohn  in  the  amount  of  $1,400.00 
be  deposited  in  the  Treasury  for  collection  and  shall  be  re- 
tained by  the  City  and  County  of  San  Francisco  as  liquidated 
damages  for  the  failure  of  thesaid  Theodore  Cohn  to  enter  into 
said  contract;  and 

rf         BE  IT  FURTHER  RESOLVED,  That  whereas  Theodore  Cohn  who 
was  the  lowest  bidder  for  the  performance  of  the  hereinafter 
mentioned  work  having  for  a  period  of  more  than  ten  days 
failed  to  enter  into  a  contract  to  perform  said  work,  that  the 
contract  for  the  following  public  work  to  be  performed  for 
the  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco,  in  pursuance  of  the  provisions  of  the  Charter  of 
said  City  and  County,  to-wit: 

FOR  THE  RECONSTRUCTION  OF  THE  POTRERO  AVENUE  LINE  FROM 
18th.  STREET  TO  ARMY  STREET  (MUN . RY . CONTRACT  NO.  168) 


$  1,300.00 
250.00 
700.00 
1,400.00 
700.00 
500.00 
650.00 
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be,  and  the  same  is  hereby  awarded  to  A.  D.  Schader,  he  being 
the  next  lowest  regular  and  responsible  bidder  therefor,  at 
the  following  unit  prices  for  estimated  quantities  stated: 


Item    Description  of  Item,  Estimated  Quantity,      Total  Amount 
 Unit  Pricp  For  Item 

1  Removal  of  rail  and  fastenings,  including 
special  work  single  track,  9,400  feet  at 

Fifty  Four  Cents  ($0.54)  Per  ft.  $  5,076.00 

2  Constructing  plain  single  track,  9,100  feet 

at  Ninety  eight  Cents  ($0.98)  per  ft.  8,918.00 

3  Installing  double  track  over  double  track 

crossing,  one  unit  at  850.00 

4  Installing  diamond  turnout,  one  unit  at  280.27 

5  Hauling  rail,  special  work  and  appurtenances 
from  the  Municipal  Pipe  Yard  to  the  work  and 

ton»  242.00 

6  Furnishing  and  installing  joint  bonds,  600  at 

Two  and  55/100  Dollars  ($2.55)  each.  1,530.00 

7  Furnishing  and  installing  6  ft.  4/0  cross 
bonds,  20  at  Three  arA  80/100  Dollars 

($3.80)  each  76. 00 


8 


Pu^i^Sing  an5  installing  7  ft  .A/0  cross  bonds 
>  at  Three  and  95/100  Dollars  ($3. 95)  each 


23.70 


Total  items  1  to  8  inclusive  $16,995.97 

Funds  for  this  work  are  available  under  Appropriation 
No.  65:200:00 

On  motion  of  Commissioner  Murphy,  seconded  by  Commission- 
er Filmer,  the  following  resolution  was  adopted  unanimously: 

Resolution  No,  578 

RESOLVED,  That  the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  in  pursuance  of  the  pro- 
visions of  the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  THE  SUNSET  RESERVOIR  SUPPLY  LINE,  SAN 
FRANCISCO  WATER  DEPARTMENT,  SPECIFICATION  W.  D.  61,  ALTER- 
NATE "A"  FEDERAL  PUBLIC  WORKS  PROJECT  1510-2a, 

be  and  the  same  is  hereby  awarded  to  BARRETT  &  HILP  Co.  they 
being  the  lowest  regular  and  responsible  bidders  for  said 
Alterna  te  nATf  at  the  following  unit  prices  for  the  estimated 
quantities  stated: 


Item  Description  of  Item,  Estimated  Quantities,  Totat  Amount 
No.      Unit  Price  For  Item 

1    Fabrication,  testing,  lining  and  coating 
and  delivery  of  54  inch  steel  pipe  with 
asphaltic  dip. 

(a)  8,625  linear  feet  from  5/16  inch  steel 
plates  at  Ten  Dollars  and  Fifty  Cents 

($10.50)  per  linear  foot  $  90,562.50 
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(b)275  linear  feet  from  3/8  inch  steel  plate 

at  Fifteen  Dollars  ($15.00)  per  linear  foot  4, 125. 00 

2  Excavation,  backfill,  excess  removal,  etc. 

of  trench,  8,900  linear  feet  at  Three  Dollars 

($3.00)  per  linear  foot  26,700.00 

3  Additional  excavation,  backfill,  excess  removal, 
etc.  650  cubic  yards  at  One  Dollar  and  Fifty- 
Cents  ($1.50)  per  cubic  yard  975.00 

4  Additional  pavement  removal  and  replacement 
1,000  square  feet  at  Thirty  Cents  ($0.30) 

per  square  foot  300.00 

5  Installation  of  pipe,  making  of  field  joints, 
cleaning  up,  etc.  8,900  feet  at  Two  Dollars 

and  twenty  five  Cents  ($2.25)  per  linear  foot  20,025.00 

6  Installation  of  fittings,  gate  valves,  air 
valves,  etc.  19,100  pounds  at  Five  Cents 

($0.05)  per  pound  955.00 

7  Additional  field  joints-including  prepara- 
tion, handling  making  and  lining,  and  coating 
of  joint..  150  linear  feet  at  Five  Dollars 

($5.00)  per  linear  foot  of  joint  750.00 

8  Insulating  joint-including  material,  pre- 
paration of  pipe,  making  and  installation 
of  joint,  wrapping  and  lining  of  joint,  4 
joints  at  Nine  hundred  and  Eighty  five 

Dollars  ($985.00)  per  joint  3,94-0.00 

9  Repavement,  39,185  square  feet  at  Twenty 

Cents  ($0.20)  per  square  foot  7,837.00 

10    Connections-Work  to  be  done  by  the  San  Fran- 
cisco Water  Department  (Lump  sum)  1 , 500.00 

Total  amount  of  Bid  for  Alternate  "A"  $157,669.50 

The  cost  of  this  work  is  to  be  borne  from 
the  funds  of  the  WATER  DISTRIBUTION  BONDS  -  1933. 

On  motion  of  Commissioner  Murphy, seconded  by  Commission- 
er Filmer,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  579 


RESOLVED,  That  this  Commission  hereby  approves  and 
requests  the  Board  of  Supervisors  to  authorize  by  ordinance 
the  granting  of  right  of  way  to  Santa  Clara  County  for  a 
public  highway  over  certain  water  Department  lands  located 
in  Road  District  No.  3  in  the  County  of  Santa  Clara  which 
road  will  connect  the  so-called  Marsh  Road  from  a  point  in 
the  southwest  quarter  of  the  northwest  quarter  of  Section 
32,  Township  5  South.  Range  2  East  with  a  point  on  the  Mt. 
Day  Road  located  in  Section  21  of  the  same  township.  Said 
grant  of  right  of  way  is  conditioned  upon  the  closing  and 
abandonment  by  Santa  Clara  County  of  certain  roads,  and 
portions  of  roads  lying  within  the  Calaveras  Reservoir  Basin 
being  portions  of  the  old  Calaveras  Road  and  Buick  Road  which 
roads  would  be  flooded  by  the  filling  of  Calaveras  Reservoir; 
upon  the  installation  and  maintenance  by  the  County  of  Santa 
Clara  of  gates  at  specified  points  on  the  Marsh  Road;  upon 
the  construction  and  maintenance  by  the  County  of  Santa  Clara 
of  a  substantial  bridge  over  the  La  Honda  Creek;  and  that  the 
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public  road  on  the  right  of  way  herein  granted  shall  be 
completed  within  a  period  of  three  years  from  July  1^  1934. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commission- 
er Murphy,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  580 

WHEREAS,  It  is  deemed  expedient  to  perform  certain  repair 
work  on  the  so  called  Brown  Adit  Road,  involving  the  instal- 
lation of  culverts  and  grading  estimated  to  cost  $1459. 18; 
and  to  do  said  work  before  wet  weather  sets  in  and  also  to 
take  advantage  of  S.E.R.A.  labor  in  order  that  the  actual 
cost  of  said  work  can  be  reduced  considerably  below  the 
aforesaid  estimated  cost;  and, 

WHEREAS,  This  Commission  is  of  the  opinion  that  delays 

due  to  the  time  required  to  prepare  specifications  and 

solicit  bids  thereon  would  militate  against  the  completion 

of  the  work  under  favorable  weather  conditions;  and 

WHEREAS,  The  Hetch  Hetchy  Power  Department  has  available 
at  Moccasin  all  the  necessary  road  equipment  required  to 
perform  said  proposed  work,  and  together  with  its  own  forces 
and  labor  now  available  from  S.E.R.A.  forces  is  in  position 
to  commence  said  work  forthwith  and  to  comolete  it  expediti- 
ously and  at  a  minimum  cost  to  the  City: 

NOW  THEREFORE  BE  IT  RESOLVED,  That  this  Commission 
hereby  approves  the  performance  of  the  necessary  repair  work 

i?4-£h?4.Brown  £dit  Road  hy  the  Hetch  Hetchy  Power  Department 
wi££  1t:s  own  forces  and  equipment  and  with  available  S.E.R.A. 

t^l  in  °rde?  to  15sure  completion  of  said  road  before  wet 
weather  sets  in;  and 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  be  and  he 
hereby  is  requested  to  approve  the  payment  of  said  work  from 
appropriations  alloted  to  said  Hetch  Hetchy  Power  Department. 

p-t  ™?LJ?0t^n  ^Commissioner  Murphy,  seconded  by  Commission- 
er Kilmer,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  581 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  thp 
Sa?/rancisco  Water  Department  has  reported  that  in  connection 
with  the  construction  of  the  addition  to  the  University  Mound 
Reservoir,  under  the  Water  Works  Bond  Issue  it  iISecessa?y 
t?act?Se  certain  streets  within  the  University  Mound  Reservoir 

the  c™g°o?'  BE  IT  RES0LVED>  That  this  Commission  recommend 

Wayland  Street  from  the  east  line  of  University 
Avenue  to  the  west  line  of  Bowdoin  Street; 

Colby  Street  from  the  south  line  of  Bacon 
Street  to  the  north  line  of  Woolsey  Street; 

Dartmouth  Street  from  the  south  line  of  Bacon 
btreet  to  the  north  line  of  Woolsey  Street 
including  the  intersections  of  Wayland  and' 
Colby  Streets  and  Wayland  and  Dartmouth  Streets; 

Bacon  Street  from  the  east  line  of  University 
Avenue  to  the  west  line  of  Bowdoin  Street 
including  the  crossings  of  Bacon  and  Colby 
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Streets  and  Bacon  and  Dartmouth  Streets; 

and 


That  the  Director  of  Property  be  and  he  is  hereby- 
requested  to  institute  the  proceedings  therefor  through  the 
Department  of  Public  Works  and  the  Board  of  Supervisors. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commission- 
er Murphy,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  582 


RESOLVED,  That  the  contract  for  the  following  public 
works  to  be  performed  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco,  in  pursuance  of  the 
provisions  of  the  Charter  of  said  City  and  County  to-wit: 

FOR  THE  INSTALLATION  OF  AN  ORNAMENTAL  STREET 
LIGHTING  SYSTEM,  TENTH,  BRYANT,  HARRISON  AND 
FELL  STREETS  (L&P  CONTRACT  NO.  5) 

be,  and  the  same  is  hereby  awarded  to  the  UNION  PAVING  CO, 
they  being  the  lowest  regular  and  responsible  bidder  therefor, 
at  a  lump  sum  price  of  $36,4-12.00. 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Funds  for  this  work  are  available  under  Appropriation 
No.  63:  509:01. 

On  motion  of  Commissioner  Filmer, seconded  by  Commission- 
er Murphy,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  533 

RESOLVED,  That  this  Commission  hereby  approves  the  pur- 
chase of  certain  lands  hereinafter  specified,  and  requests 
the  Board  of  Supervisors  of  the  City  and  County  of  San 
Francisco  to  adopt  the  following  resolution  authorizing 
the  acceptance  of  deeds: 

Resolved,  That  the  City  and  County  of  San  Francisco 
accept  deeds  from  the  following  named  parties  to  certain  lots 
in  San  Francisco,  required  for  the  Sunset  Reservoir,  and  that 
the  sums  set  forth  opposite  their  names  be  paid  for  said 
land  from  the  1933  Water  Department  Distribution  Bond  Fund, 
Appropriation  No.  93:900:00: 


American  Trust  Company  $  1,175.00 

Lot  7,  Assessor's  Block  2107 
Harry  Leighton  650.00 

Lot  17,  Assessor's  Block  2109 
Orris  W.  Shannon  700.00 

Lot  4,  Assessor's  Block  2108 
Frances  G.  Quevedo  1,175.00 

Lot  19,  Assessor's  Block  2108 


On  motion  of  Commissioner  Filmer, seconded  by  Commission- 
er Murphy, the  following  resolution  was  adopted  unanimously: 


Resolution  No.  58/4 

WHEREAS,  The  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing 
of  certain  lands  under  the  control  of  the  San  Francisco 
Water  Department,  as  hereinafter  set  forth;  and 
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THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does 
approve  the  terms  and  conditions  of  the  said  lease  and 
authorizes  the  execution  of  same  as  follows: 

V.  CALLORI: 

First:     Lots  38  and  42  more  particularly  described 
as  follows:     Bounded  on  the  north  by  Jewell  Avenue,  on  the  east 
by  Fifth  Avenue,  on  the  south  by  Lot  37  of  Villa  Homestead 
Association  and  on  the  west  by  Lots  39  and  43  of  Villa  Home- 
stead Association,  excepting  therefrom  a  strip  50  feet  wide 
along  the  easterly  boundary,  said  strip  containing  the 
pipe  and  trestle  of  the  Baden-Merced  Branch  and  the  new  San 
Andres  pipe  line;  the  tract  hereinabove  described  containing 
4  acres,  more  or  less: 

Second:     Commencing  at  the  point  of  intersection  of  the 
northerly  line  of  Collins  Avenue  with  the  southwesterly  line 
of  Fifth  Avenue,  running  thence  north  40°30'  west  408  feet 
to  a  point,  thence  south  49°30'  west  404  feet  to  a  point; 
thence  south  17°  east  41  feet  to  thg  north  line  of  Collins 
Avenue;  thence  south  on  said  line  8)  18T  east  559  feet  to  the 
point  of  beginning,  containing  2.13  acres,  more  or  less; 
the  total  area  hereinabove  described  containing  6.13  acres 
more  or  less  and  being  known  as  Parcel  16  of  San  Mateo 
County  Lands,  at  a  rental  commencing  JULY  1,  1934  of 
$170.00  per  annum,  which  said  V.  Callori  agrees  to  pay  one 
half  or  $85.00  July  1,  1934  and  one  half  or  $85.00  January 
1,  1935. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commission- 
er Murphy,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  585 

WHEREAS ,  The  Cortland  General  Store  of  634  Cortland 
Avenue,  San  Francisco,  California  have  filed  a  claim  in 
amount  $38.98  against  the  San  Francisco  Water  Department 
for  damages  to  merchandise  because  of  a  flooded  basement; 
and, 

WHEREAS  ,  Investigation  discloses  the  fact  that  basement 
was  flooded  because  of  a  broken  lead  service  connection  of 
the  Water  Department,  permitting  water  to  enter  claimants 
property  resulting  in  the  damages  claimed, 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  claim  of  the 
Cortland  General  Store  in  amount  $38.98  be  paid. 

HEARING    Mr.  Chas.  Sooy,  Mr.  Harry  Steinbeck,  Alma  Gottmeyer, 
Arthur  Boeherin  and  others  appeared  in  behalf  of  various  riding- 
clubs  urging  the  Commission  to  revoke  permit  previously 
granted  to  Skeet  Shooting  Club.      Mr.  Walter  F.  Campbell,  Mr. 
Jos.  Springer  and  others  presented  arguments  to  the  Commission 
in  support  of  the  request  that  the  permit  of  the  Skeet  Shooting 
Club  be  not  revoked.    The  Commission  advised  that  it  would  take 
the  matter  under  advisement. 

Thereupon  the  meeting  adjourned  at  the  call  of  the  chair 
10:30  P.M. 
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MINUTES  OF  THE  '  SIXTY  SEVENTH  REGULAR  MEETING 
OF  THE  PUBLIC  UTILITIES  COMMISSION,  IN  ROOM  282,  CITY 

HALL,  AUGUST  13,  V&4 

The  following  members  were  present: 

Commissioners:  Byingtou  Filmer*  Eddy  and  Murphy 

President  Lewis  F.  Byington,  presided* 

On  motion  of  Commissioner  Filmer,  seconded  by 
Commissioner  Eddy,  the  minutes  of  the  66th,  regular 
meeting  held  July  23,  1934  were  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by 
Commissioner  Eddy,  the  following  resolution  was  adopted 
unanimously : 

RESOLUTION  NO.  586 

RESOLVED,  That  the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  in  pursuance  of  the 
provisions  of  the  Charter  of  the  said  City  and  County, 
to-wit: 


FOR  THE  LAYING  OF  6  INCH  AND  8  INCH  CAST  IRON 
MAINS  IN  THE  AREA  FROM  EGBERT  STREET  TO  SUNNY- 
DALE  AVENUE  AND  FROM  ELLIOT  STREET  TO  GRIFFITH 
STREET,  SAN  FRANCISCO  WATER  DEPARTMENT  SPECI- 
FICATION W.  D.  49,  FEDERAL  PUBLIC  WORKS  PROJECT 
DOCKET  NO.  1510-3-B2 

be  and  the  same  is  hereby  awarded  to  LOWRIE  PAVING  CO. 
Inc.,  they  being  the  lowest  regular  and  responsible  bidders 
for  said  work,  at  the  following  unit  prices  for  the  estimated 
quantities  stated: 

Description  of  Item,  Estimated  Quantities    Total  Amt 
Item  No.    Unit  Price  For  Item 


1  Excavation  and  backfill  for  6n  and  8"  pipe 
trench  17"  wide  by  36"  deep;  34,250  lin. 

ft.  at  Thirty  Cents  ($.30)  per  lin. ft.  $10,275.00 

2  Additional  excavation  and  backfill;  550 
cubic  yards  at  One  Dollar  ($1.00)  per 

cubic  yard  550.00 

3  Additional  Pavement  removal  and  replace- 
ment; 1,200  square  feet  at  Thirty  five 

Cents  (|.35)  per  square  foot.  420.00 

4  Installing  of  Pipe. 

(a)  24,580  linear  feet  of  six  (6)  inch 
bolted  joint  cast  iron  pipe  at  Five 

Cents  ($.05)  per  lin.  ft.  1,229.00 

(b)  9,670  linear  feet  of  eight  (8)  inch 
bolted  joint  cast  iron  pipe  at  Five 

Cents  ($.05)  per  lin.  ft.  483.50 

5  Installing  of  fittings,  gate  valves,  etc. 

18,300  pounds  at  One  cent  ($.01)  per  lb.  183.00 

6  Making  joints-for  pipe  and  fittings;  466 
linear  feet  bell  and  spigot  joints  at 

Twenty  Cents  ($.20)  per  linear  foot  93.20 

7  Making  joints-for  6"  C .I.Pipe-4, 500  bolted 

joints  at  Twenty  Cents  ($.20)  per  joint  900.00 

8  Making  joints-for  8"  C .1 .Pipe-1,770  bolted 

joints  at  Twenty  Cents  ($.20)  per  joint  354.00 

9  Repavement, 48,615  square  feet  at  Thirty 

Cents  ($.30)  per  square  foot  14,584.50 
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Item    Description  of  Item,  Estimated  Quantities       Total  Amt. 
No.    Unit  Price  For  Item 


10    Connections-Work  to  be  done  by  the  San  Fran- 
cisco Water  Department.      Lump  Sum  4,900.00 

Total  amount  of  Bid  $33,972.20 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

The  cost  of  this  work  is  to  be  borne  from  the  funds  of 
the  Water  Distribution  Bonds-1933. 

On  motion  of  Commissioner  ^ddy,  seconded  by  Commission- 
er Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  587 

RESOLVED,  That  the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  in  pursuance  of  the 
provisions  of  the  Charter  of  the  said  City  and  County  of 
San  Francisco,  to-wit: 

FOR  THE  LAYING  OF  6  INCH  AND  8  INCH  CAST  IRON  HAIHS 
IN  THE  AREA  FROM  8th,  AVENUE  TO  25th.  AVENUE  AND  FROM 

Fulton  street  to  lake  street,  san  francisco  water 
department  specification  no.  wd  4&,  federal  public 

WORKS  PROJECT,  Docket  No.  1510-3-B1 

be,  and  the  same  is  hereby  awarded  to  LOWRIE  PAVING  CO. 
Inc.,  they  being  the  lowest  regular  and  responsible 
bidders  for  said  work,  at  the  following  unit  prices  for 
the  estimated  quantities  stated: 

Item    Description  of  Item,  Estimated  Quantities       Total  Amt. 
No.    Unit  Price  For  Item 

1  Excavation  and  backfill  for  6"  and  8"  pipe, 
trench  17"  wide  by  36"  deep;  3-4,830  lin.  ft*. 

at  Thirty  Cents  ($.30)  per  linear  foot  $10,449 »00 

2  Additional  excavation  and  backfill;  550  cubic 

yards  at  One  dollar  ($1.00)  per  cu.  yd.  550.00 

3  Additional  Pavement  removal  and  replacement; 
1,200  sq.  ft.  at  Thirty  five  cents  ($.35) 

per  square  foot.  420.00 

4  Installing  of  pipe. 

(a)  20,820  linear  feet  of  six         inch  bolted 
joint  cast  iron  pipe  at  Five  Cents  ($.05)  per 

linear  foot.  1,041.00 

(b)  14,010  linear  feet  of  eight  (8)  inch 
bolted  joint  cast  iron  pipe  at  Five  Cents 

($.05)  per  linear  foot  700.50 

5  Installing  of  fittings,  gate  valves,  etc. 

25,000  pounds  at  One  cent  ($.01)  per  pound  250.00 

6  Making  joints  for  pipe  and  fittings;  618 
linear  feet  of  bell  and  spigot  joints  at 

Twenty  cents  ($.20)  per  linear  foot  123.60 

7  Making  joints-for  6"  C.I.  pipe;  3,825  bolted 

joints  at  Twenty  Cents  ($.20)  per  joint  765.00 
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Item  : 

No.    Description  of  Item, Estimated  Quantities         Total  Amt. 
 Unit  Price  ^  For  Item  , 

8  Making  joints-for  8"  C.I.  Pipe;  2,560  bolted 

joints  at  Twenty  cents  ($.20;  per  joint  512.00 

9  Repavement;  54,400  square  feet  at  Thirty  cents 

($.30)  per  square  foot  16,320.00 

10    Connections -Work  to  be  done  by  the  San  Fran? 

Cisco  Water  Department  -  Lump  sum  6.200.00 

Total  amount  of  Bid  $37,331.10 

And  all  other  bids  for  the  above  described  work  are  here- 
by rejected. 

The  cost  of  this  work  is  to  be  borne  from  the  funds  of 
the  WATER  DEPARTMENT  DISTRIBUTION  BONDS-1933. 


On  motion  of  Commissioner  Eddy,  Seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  588 

RESOLVED,  That  the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  in  pursuance^of  the 
provisions  of  the  Charter  of  the  said  City  and  County,  to- 
wit: 


FOR  THE  CONSTRUCTION  OF  THE  TIMBER  TRESTLES  FOR  BAY 
CROSSING  PIPE  LINE  NO.  2,  IN  ALAMEDA  AND  SAN  MATEO 
COUNTIES,  SAN  FRANCISCO  WATER  DEPARTMENT  SPECIFICATE 
ION  W.D.  52,  FEDERAL  PUBLIC  WORKS  PROJECT,  DOCKET 
No.  1510-1-B 

be,  and  the  same  is  hereby  awarded  to  BARRETT  AND  HILP,  they 
being  the  lowest  regular  and  responsible  bidder  for  said 
project  at  the  following  unit  prices  for  the  estimated 
quantities  stated: 

Item    Description  of  Item,  Estimated  Quantities,      Total  Amt. 
No.    Unit  Price   For  Item 

1  Furnishing  untreated  piles,  115,000  lineal 
feet  at  Twenty  nine  cents  |$0.29)(  per  lineal 

foot.  $  33,350.00 

2  Furnishing  creosoted  piles;  47,000  lineal 

feet  at  Eighty  five  cents  ($.85)  per  lineal  ft.  39,950.00 

3  Driving  piles;  2,600  piles  at  Eleven  dollars 

and  ten  cents  ($11.10)  per  pile  28,860.00 

4  Pulling  piles;  25  piles  at  Twenty  dollars 

($20.00)  per  pile  500.00 

5  Excavation:  400  cubic  yards  at  One  dollar  and 

seventy  five  cents  ($1.75)  per  cubic  yard  700,00 

6  Redwood  Lumber,  in  place  690.0  thousand  feet 
board  measure  at  Eighty  dollars  ($80.00)  per 

thousand  feet  board  measure  55,200.00 
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No.    Description  of  Item, Estimated  Quantities,           Total  Amt. 
 Unit  Price   For  Item  

7  Extra  price  for  surfacing  lumber,  60  thousand 
feet  board  measure  at  Two  dollars  and  fifty- 
cents  ($2.50)  per  thousand  feet  board  measure  150,00 

8  Bolts  and  nuts,  galvanized,  49,000  pounds  at 

Six  cents  ($0.06)  per  pound  2,940.00 

9  Drift  bolts,  galvanized,  16,000  pounds  at  Five 

cents  ($0.05)  per  pound  800.00 

10  Cast  Iron  Washers;  22,000  pounds  at  Six  and  one 

quarter  cents  ($0.0625)  per  pound  1,375.00 

11  Miscellaneous  steel,  galvanized:  33,000  pounds 

at  Six  and  one  half  cents  ($0,065)  per  pound  2,145.00 

12  Concrete;  560  cubic  yards  at  Thirteen  dollars  and 

fifty  cents  ($13.50)  per  cubic  yard  7,560.00 

13  Extra  Cement;  10  barrels  at  Three  dollars 

($3.00)  per  barrel  30.00 

14  Reinforcing  steel  in  place;  18,500  pounds  at 

Four  and  one  half  cents  ($0,045)  per  pound  832.50 

Total  amount  of  Bid  $174,392.50 

And  all  other  bids  for  the  above  described  work  are  here- 
by rejected. 

The  cost  of  this  work  is  to  be  borne  from  the  funds  of  the 
WATER  DISTRIBUTION  B0NDS-1933. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  589 

WHEREAS,  The  Pacific  Telephone  and  Telegraph  Co.  has  re- 
quested permission  to  install  one  pole  and  a  telephone  line 
on  and  across  property  of  the  City  and  County  of  San  Fran- 
cisco, under  the  jurisdiction  of  the  San  Francisco  Water  De- 
partment, in  San  Mateo  County,  in  order  to  give  service  to 
the  Mileage  Gasoline  Company,  tenant  of  said  City  and  County 
on  Parcel  #1,  "Old  Ocean  View  Pump  Lot",  San  Mateo  County 
Lands,  as  described  in  the  deed  from  the  Spring  Valley  Water 
Company  to  the  City  and  County  of  San  Francisco,  dated  March 
3,  1930,  and  recorded  on  the  same  date  in  the  office  of  the 
County  Recorder  of  San  Mateo  County  in  Volumne  491  of  Official 
Records  at  page  1  et  seq.  and  the  General  Manager  of  the 

Water  Department  has  recommended  that  such  permission  be 
granted, 


NOW,  THEREFORE,  BE  IT  RESOLVED,  That  The  Pacific  Telephone 
and  Telegraph  Company,  hereinafter  termed  "permittee",  be  and 
is  hereby  granted  permission  to  construct,  maintain  and  use  a 
line  of  wires  and  one  pole  for  the  distribution  of  telephone 
service,  hereinafter  collectively  termed  "structure",  within 
over  and  across  property  of  the  City  and  County  of  San  Francisco 
State  of  California,  more  particularly  described  as  follows: 
to- wit: 

That  certain  tract  of  land  designated  as  Parcel  #1 
"Old  Ocean  View  Pump  Lot",  in  that  certain  deed  from  Spring 
Valley  Water  Company  to  the  City  and  County  of  San  Francisco, 
dated  March  3,  1930  and  recorded  on  the  same  date  in  Volumne 
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491  of  Official  Records  of  San  Mateo  County  at  page  1,  et  seq. 

The  route  of  said  line  of  wires  and  pole  across  the  said 
tract  of  land  shall  be  as  follows: 

The  poles  shall  be  located  at  a  point  140  feet  west  of  the 
west  line  of  Niantic  Street  and  20  feet  south  of  the  south 
line  of  Hillcrest  Drive,  if  same  were  extended  in  a  straight 
line  to  Juniper o  Serra  Boulevard,  the  line  of  wires  to  ex- 
tend from  the  easterly  boundary  line  of  said  tract  near  said 
pole  to  the  leasehold  of  the  Mileage  Gasoline  Company, 
tenant  of  the  City,  on  said  tract. 

This  permission  Is  granted  subject  to  the  following  con- 
ditions and  shall  not  become  effective  until  receipt  by  this 
Commission  of  a  proper  endorsement  on  a  certified  copy  hereof 
signed  by  an  officer  of  said  permittee  thereunto  dul^ 
authorized,  accepting  this  permit  subject  to  said  conditions: 

1.  This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable  or 
assignable  without  the  approval  of  this  Commission,  and  is 
revocable  at  any  time  at  the  will  of  the  Commission. 

2.  The  said  structure  shall  be  used  solely  and  only  for  the 
purpose  of  supplying  telephone  service  to  the  tenant  or  ten- 
ants of  the  City  on  the  said  above  described  tract  of  land, 
and  shall  be  removed  therefrom  immediately  upon  cancellation 
or  termination  of  said  tenancy. 

3.  The  construction,  installation,  repair  and  alteration 
of  the  permittees  structure  shall  be  satisfactory  to  the 
General  Manager  of  the  San  Francisco  Water  Department, 

4.  The  permittee  shall,  on  receipt  of  notice  so  to  do,  and 
within  such  reasonable  time  limit  as  may  be  fixed  by  said 
notice,  alter  said  structure  to  such  extent  as  may  be  nee? 
essary  to  avoid  interference  thereof  with  any  pipe,  pipe 
line,  power  line  or  other  structure  now  or  hereafter  con- 
structed by  the  City,  or  with  any  operations  of  the  City, 
or  with  any  use  by  the  City  of  the  lands  affected  hereby; 
or,  if  so  agreed  by  the  permittee  and  the  General  Manager 

of  the  San  Francisco  Water  Department,  and  the  permittee  may 
pay  to  the  City  the  amount  of  any  expense  to  which  the  City 
may  be  put  as  a  result  of  such  interference, 

5.  The  permittee  shall  at  all  times  keep  the  City's  lands 
in  safe  and  sightly  condition,  so  far  as  the  same  may  be 
affected  by  the  permittee's  operations  hereunder, 

6.  Neither  the  City,  nor  any  Commission,  Board,  or  officer 
thereof  shall  be  held  responsible  or  liable  for  damage  to 
said  structure  from  any  cause  whatsoever, 

7.  The  permittee  shall  be  responsible  and  liable  for  any  and 
all  damage  or  injury  to  persons,  property  or  structures  due 
directly  or  indirectly  to  the  construction,  operation,  use  or 
existence  of  said  structure  within  the  City's  lands,  and  shall 
promptly  pay  any  just  claim  therefor. 

8.  In  the  event  that  the  permittee  shall  fail  to  construct 
said  structure  within  six  (6)  months  from  and  after  the  date 
hereof,  or  shall  abandon  the  use  thereof,  or  shall  not  use 
the  same  for  any  period  of  two  consecutive  years,  or  shall 
fail,  neglect  or  refuse  to  observe  and  comply  with  any  of 
the  conditions  herein  contained,  or  in  the  event  that  this 
permission  shall  be  revoked,  then  all  rights  of  the  permittee 
hereunder  shall  forthwith  cease  and  determine. 
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9.      Should  the  permittee  fail  or  neglect  to  do  within  rea- 
sonable time  any  work  required  to  be  done  by  the  permittee 
under  the  conditions  hereof,  this  Commission  shall  have  the 
power  to  do  said  work  at  the  expense  of  the  permittee,  which 
expense  the  permittee  shall  pay  on  demand. 

On  motion  of  Commissioner  Filmer, seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  590 

WHEREAS,  There  is  to  be  a  change  in  payroll  routine 
effective  August  1,  1934-  of  the  Hetch  Hetchy  Power  Operative 
Department  in  accordance  with  instructions  of  the  Controller; 
and, 

WHEREAS,  certain  Power  Department  employees  are  to  be 
authorized  to  receive  and  receipt  for  salary  warrants  drawn 
in  the  Controller's  Office; 

THEREFORE  BE  IT  RESOLVED,  That  the  authorizations 
heretofore  approved  by  this  Commission  for  various  persons 
in  the  Utilities  to  receipt  for  pay  warrants  on  the  Control- 
ler's Office  be  and  the  same  are  hereby  revoked. 

BE  IT  FURTHER  RESOLVED,  That  the  following  persons  be 
and  they  are  hereby  authorized  to  receive  and  receipt  for 
salary  warrants  on  the  Controller's  Office  as  follows: 


For  All  Departments: 
For  Water  Department: 

For  Municipal  Railway: 

For  Airport: 

For  Bu,  of  Engineering: 


For  Hetch  Hetchy  Power 
Department: 


For  Pub.  Utilities  Com- 
mission Gen.  Office: 


E.  G.  Cahill 

N.  A.  Eckart,  or  John  J.  Sharon,  or 
H.  M.  Kinsey. 

F.  Boeken,  or  Eugene  L.Packard,  or 
Geo.  Fish. 

B.  M.  Doolin,  or  A.  R.  Wilde,  or 
T.  Klippel. 

L.  T.  Mc  Afee,  or  L.  W.  Stocker,  or 
L.  B.  Cheminant,  or  J,  H.  Turner, 
or  L.  C.  Stiles. 

Paul  J.  Ost,  or  L.  V.  Degnan,  or 
L.  B.  Cheminant,  or  George  S. 
Warren,  or  L.  T.  Mc  Afee 

Felton  Taylor,  or  John  J.  Sharon, 
or  Harold  Ballf . 


On  motion  of  Commissioner  Filmer, seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  591 

RESOLVED,  That  this  Commission  hereby  approves  the  pur- 
chase of  certain  lands  hereinafter  specified,  and  requests 
the  Board  of  Supervisors  of  the  City  and  County  of  San  Fran- 
cisco to  adopt  the  following  resolution  authorizing  the 
acceptance  of  deed: 

RESOLVED,  That  the  City  and  County  of  San  Francisco 
accept  a  deed  from  Mills  Estate  Incorporated,  to  Parcel  5  of 
the  San  Francis cq  Airport  lands  in  San  Mateo  County,  Calif- 
ornia, which  parcel  of  land  is  designated  as  Parcel  No.  5 
on  the  map  marked  "Exhibit  A",  attached  to  that  certain 
written  agreement  dated  August  16,  1930,  between  Mills  Estate 
Incorporated  and  the  City  and  County  of  San  Francisco;  and 
that  the  sum  of  $105,00p. 00  be  paid  for  said  land  out  of 
1934-1935  Appropriation  No.  6^:600:00 
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On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  592 

WHEREAS,  The  Central  Electric  Company  has  requested  per- 
mission from  this  Commission  to  enter  into  a  sub-contract  with 
the  Bay  Concrete  Company  for  the  installation  of  concrete 
foundations  for  lighting  standards  under  Light  and  Power  De- 
partment Contract  No,  2;  and, 

WHEREAS,  after  investigation,  the  Chief  Electrical 
Engineer  of  said  Light  and  Power  Department  has  recommended 
the  request  be  granted; 

NOW,  THEREFORE  BE  IT  RESOLVED,  That  this  Commission 
approve  the  request  of  Central  Electric  Company  to  enter  into 
said  sub-contract  with  the  Bay  Concrete  Company  for  instal- 
lation of  concrete  foundations  for  lighting  standards  under 
Light  and  Power  Department  Contract  No»  2 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


RESOLUTION  NO.  593 


RESOLVED,  That  the  Contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco  in  pursuance  of  the  provi- 
sions of  the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  THE  UNIVERSITY  MOUND  PIPE  LINE  EXTEN- 
SION IN  POTRERO  AVENUE  FROM  25TH.  STREET  TO  BRANNAN 
STREET,  SAN  FRANCISCO  WATER  DEPARTMENT  SPECIFICATION 
WD.  62,  REVISED,  FEDERAL  PUBLIC  WORKS  PROJECT,  Docket 
No.  1510-3 -Al. 

be,  and  the  same  is  hereby  awarded  to  Sibley  Grading  and 
Teaming  Co.  Ltd.  they  being  the  lowest  regular  and  responsible 
bidders  for  said  work,  at  the  following  unit  prices  for  the 
estimated  quantities  stated: 

Item  Description  of  Item,  Estimated  Quantities,         Total  Amt. 
No.  Unit  Price.  For  Item 

1  Removal  and  delivery  of  steel  pipe  from  the 
Newark-San  Lorenzo  Pipe  Line  to  San  Francisco 

(a)  2,200  linear  feet  of  44  inch  pipe  at  Two 
Dollars  and  Eighty  five  cents  ($2.85)  per 

linear  foot.  $  6,270.00 

(b)  4,200  linear  feet  of  36  inch  pipe  at  One 
Dollar  and  Twenty  seven  cents  ($1.27)  per 

linear  foot.  5,334*00 

2  Excavation,  backfill,  excess  removal,  etc.  of 
trench 

(a)  2,200  linear  feet  of  trench  for  44  inch 
pipe  at  Four  dollars  and  thirteen  cents 

($4,13)  per  linear  foot  9,086.00 

(b)  4,200  linear  feet  of  trench  for  36  inch 
pipe  at  Three  dollars  and  Ninety  nine  cents 

($3.99(  per  linear  foot  16,758.00 

3  Additional  excavation,  backfill,  excess  re- 
moval, etc;  400  cubic  yards  at  Three  Dollars 

($3.00)  per  cubic  yard.  1,200.00 
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Item  No.    Description  of  Item, Estimated  Quantities    For  Item 
 Unit  Price   Total  Amt 

4  Additional  pavement  removal  and  replacement; 
1,000  square  feet  at  Fifty  Cents  ($.50) 

per  square  foot.  $  500.00 

5  Installation  of  pipe,  making  of  field 
joints,  cleaning  up  etc: 

(a)  2,200  linear  feet  of  4,4,  inch  pipe  at 
One  dollar  and  Fifty  cents  ($1.50)  per 

linear  foot.  3,300.00 

(b)  4,200  linear  feet  of  36  inch  pipe  at 
One  dollar  and  Twen-ty  cents  ($1.20)  per 

linear  foot  5,040.00 


6  Installation  of  fittings,  gate  valves,  air 
valves,  etc;  20,400  pounds  at  Ten  cents 

($.10)  per  pound  2,040.00 

7  Additional  field  joints-including  prepa- 
ration, handling,  making,  and  lining  and 
coating  of  joints;  150  linear  feet  at 
Three  dollars  and  Fifty  cents  ($3.50)  per 

linear  foot,  of  joint  525,00 

8  Insulating  joints-including  material, 
preparation  of  pipe,  making  and  installa- 
tion of  joint,  wrapping  and  lining  of 
joint;  7  joints  at  Three  hundred  fifty 

dollars  ($350.00)  per  joint  2,450.00 


9       Connections-Work  to  be  done  by  the  San 

Francisco  Water  Department  Lump  sum  1.000.00 

Total  amount  of  bid  $53,503.00 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

The  cost  of  this  work  is  to  be  borne  from  the  funds  of 
the  Water  Distribution  Bonds-1933. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commission- 
er Eddy,  the  following  were  recommended  for  payment: 

Approval  of  Recommendation  for  contract  payment  dated 
August  6,  1934  for  Construction  of  Calaveras  Pipe  Line,  San 
Francisco  Water  Department  Contract  No.  45  to  W.  A.  Bechtel 
Co.  in  amount  $22,915-08. 

Approval  of  Recommendation  for  contract  payment  dated 
August  7,  1934  for  Construction  of  Fencing  around  Moccasin 
and  Priest  Reservoirs,  Hetch  Hetchy  Water  Supply  Contract  No. 
148  to  A.  Soda  and  Son  in  amount  $1,233.25 

Approval  of  Recommendation  for  contract  payment  dated 
August  7,  1934  for  Construction  of  Moccasin  Dormitory,  Hetch 
Hetchy  Water  Supply  Contract  No.  147  to  L.  Ubels  in  amount 
$1,592.32. 

Approval  of  Recommendation  for  contract  payment  dated 
August  7,  1934  for  hauling  sand,  gravel  and  cement  in 
Coast  Range  Division  of  the  Hetch  Hetchy  Aqueduct,  Hetch 
Hetchy  Water  Supply  Contract  No.  141  to  Meyer  Rosenberg  in 
amount  $7,311*45. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  594 

RESOLVED,  That  this  Commission  hereby  approves  and  authori- 
zes a  charge  to  be  made  by  the  San  Francisco  Airport  to  each  of 
the  oil  companies  delivering  aviation  gasoline  upon  the  premises 
of  said  Airport  to  airplanes,  said  charge  to  be  at  the  rate  of 
one  (1)  cent  for  each  gallon  of  aviation  gasoline  so  delivered; 
and  said  charge  shall  not  apply  to  the  delivery  of  aviation 
gasoline  at  contract  prices  to  scheduled  air  transport  operators 
whose  operating  and  or  maintenance  base  is  at  San  Francisco 
Airport. 

BE  IT  FURTHER  RESOLVED,  That  said  charge  shall  be  effective 
from  and  after  midnight,  July  31,  193-4- 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  595 

RESOLVED,  That  that  certain  agreement  made  and  entered  into 
by  and  between  the  City  and  County  of  San  Francisco  and  the 
United  Railroads  of  San  Francisco,  dated  May  1,  1917,  to  which 
agreement  the  Market  Street  Railway  Company  has  succeeded,  and 
which  agreement  concerns  the  exchange  of  transfers  between  the 
Union  Street  line  of  the  Municipal  Railway  and  th£  Fillmore 
Street  Line  of  the  Market  Street  Railway  Company  of  San  Fran- 
cisco, be  and  the  same  is  hereby  considered  as  being  extended 
for  a  period  of  six  (6)  months  commencing  August  26,  1934 • 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  596 

RESOLVED,  That  this  Commission  hereby  approves  the  purchase  of 
certain  lands  hereinafter  specified,  and  requests  the  Board  of 
Supervisors  of  the  City  and  County  of  San  Francisco  to  adopt 
the  following  resolution  authorizing  acceptance  of  deeds: 

RESOLVED,  That  the  City  and  County  of  San  Francisco  accept  deeds 
from  the  following  named  parties  to  certain  lots  in  San  Fran- 
cisco, required  for  the  Sunset  Reservoir  and  that  the  sums  set 
forth  opposite  their  names  be  paid  for  said  land  from  the  1933 
Water  Distribution  Bond  Fund.  Appropriation  No*:  93:905:00. 


Emma  Anderson   $  700.00 

Lot  4,  Assessor's  Block  2107 

M.  A.  Gale,  et  al   700.00 

Lot  27,  Assessor's  Block  2108 

Louis  W.  Conn,  et  ux.   700.00 

Lot  28,  Assessor's  Block  2108 

Margaret  Jones   1400.00 

Lots  49  &  50,  Assessor's  Block  2109 

Belle  Goldberg,  et  al..   600.00 

Lot  31,  Assessor's  Block  2109 

Thos.  F.  Loftus,  et  ux   1300.00 

Lot  16,  Assessor's  Block  2107 

Amanda  W.  Wiren   8200.00 

Lots  32  &  33,  Assessor's  Block  2110 

Lots  22,  23,  24,  25,  26,  Assessor's  Block  2108 

Carl  S.  Jordan   650.00 

Lot  19,  Assessor's  Block  2109 

Chas.  H.  Harger   700.00 

Lot  33,  Assessor's  Block  2108 
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Mary  Rollins   $  3500,00 

Lot  5,  Assessors  Block  2107 

Benjamin  Babow    2825.00 

Lots  1,2, 51, Assessor's  Block  2109 

Blanche  Worth   1300.00 

Lot  21, Assessor1 s  Block  2108  ,  .  • 

Eighth  Church  of  Christ  Scientist    ....  650.00 

Lot  18,  Assessor's  Block  2109 

Otto  E.  Falch,  Jr   14-00.00 

Lot  20,  Assessor's  Block  2107 

Joe  Bernard  &  Annie  Bernard   650.00 

Lot  23,  Assessor's  Block  2110 

Zelda  Owen  .  1400.00 

Lot  5A, Assessor' s  Block  2108 

Waterhouse-Lester-Scovel                        ...  300.00 

Lot  2,  Assessor's  Block  2110  /1}  \--u-»>*? 


On  motion  of  Commissioner,  Filmer,  seconded  by  Commission- 
er Murphy,  the  following  was  recommended  for  payment: 

Approval  of  Recommendation  for  Contract  Payment,  dated 
August  10,  1934  for  the  Repaving  of  Street  and  Sidewalk 
Openings,  San  Francisco  Water  Department  Contract  No.  60  to 
Pacific  Pavements  Co.  Ltd.  in  amount  $929. 41* 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  597 

WHEREAS,  Western  Pipe  &  Steel  Company  has  represented 
that  in  fabricating  pipe  for  the  Bay  Crossing  Pipe  Line  No.  2 
it  becomes  necessary  to  operate  certain  machinery  and  it 
requires  the  men  operating  the  machinery  to  work  longer  than 
six  hours  per  day; 

NOW  THEREFORE,  BE  IT  RESOLVED,  That  an  emergency  exists 
in  the  fabrication  of  pipe  to  be  used  in  the  Bay  Crossing 
Pipe  Line  No.  2  of  the  Water  Department,  necessitating  the 
operation  of  the  following  machinery  used  by  Western  Pipe 
and  Steel  Company  in  the  fabrication  of  the  said  pipe,  namely 
Planer,  Testing  Machine,  Dip  Kettle  and  Wrapping  Machine, 
for  a  period  longer  than  six  hours  per  day. 

Permission  is  hereby  granted  to  Western  Pipe  &  Steel 
Company  to  employ  operators  and  two  helpers  for  each  of  the 
machines  for  a  period  of  eight  hours  per  day.    This  permission 
is  granted  to  assure  prompt  delivery  of  the  said  pipe  and  on 
the  assumption  that  Western  Pipe  &  Steel  Company  will  comply 
with  the  terms  of  the  Federal  Code  relating  to  the  business 
conducted  by  the  said  Western  Pipe  &  Steel  Company. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  598 

WHEREAS,  The  Hetch  Hetchy  Power  Operative  Fund  has  the 
sum  of  $8,000.00  now  on  deposit  with  the  Bank  of  America, 
Sonora,  California  as  a  Payroll  Revolving  Fund,  in  accordance 
with  Section  5  of  Ordinance  8466,  providing  for  the  payment 
of  wages  due  employees  on  the  Hetch  Hetchy  Project  outside 
1  '  of  the  Limits  of  the  City  and  County  of  San  Francisco^  and 
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WHEREAS,  effective  August  1,  1934,  salary  warrants  for 
Power  Division  employees  will  be  issued  from  the  Controller's 
Office;  and, 

WHEREAS,  it  will  no  longer  be  necessary  to  maintain  said 
payroll  revolving  fund  as  hereinabove  described: 

NOW  THEREFORE,  BE  IT  RESOLVED,  That  the  Treasurer  and 
Controller  are  requested  to  withdraw  from  the  Bank  of  America 
SOnora,  California,  the  sum  of  $8,000.00  and  place  said  sum 
to  the  credit  of  the  Hetch  Hetchy  Power  Operative  Fund  for 
future  allocation  in  the  judgment  of  the  Public  Utilities 
Commission. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  599 

RESOLVED,  That  this  Commission  request  the  Director  of 
Property  to  ascertain  the  assessed  value  and  market  value  of 
the  property  of  Manuel  S.  Gularte,  as  a  preliminary  step  in 
connection  with  the  possible  ultimate  purchase  of  scid 
property. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  600 

RESOLVED,  That  the  Mayor  be  asked  to  request  the  Board  of 
Supervisors  to  establish  by  ordinance  a  revolving  fund  to  be 
used  for  the  purpose  of  paying  certain  employees  of  the  City 
and  that  said  fund  be  designated  "Hetch  Hetchy  Power  Pay  Roll 
Revolving  Fund."    Said  fund  is  designed  to  meet  the  emergency 
of  paying  men  who  terminate  their  employment  between  the 
usual  time  that  payments  of  salaries  and  wages  are  made  by 
the  City  and  when  the  men  actually  terminate  their  employment. 

Checks  on  said  fund  shall  be  subject  to  the  signature  of 
any  one  of  the  following  appointees  of  the  Public  Utilities 
Commission,  as  Superintendent, 

THORNTON  EASLER 
DOUGLAS  MIRK 
R.  L.  WALLACE 

and  either  of  the  following,  as  Timekeeper, 

JOHN  L.  DONALDSON 
ALVIN  L.  MYERS 

On  motion  of  Commissioner  Filmer,  seconded  by  Commission- 
er Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  601 

RESOLVED,  That  this  Commission  approve  Work  Order  No. 
525  issued  by  the  San  Francisco  Water  Department  in  favor 
of  the  Western  Pacific  Company  in  the  amount  of  $2,065.00 
for  cost  of  Labor  and  Material  and  Equipment  Rental 
furnished  in  connection  with  construction  of  concrete 
culvert  under  Western  Pacific  Railroad  Co.  Track  near 
Irvington,  California,  to  carry  the  Bay  Crossing  Pipe 
Line  No.  2. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  602 

WHEREAS,  Mrs.  H.  C.  Folts  was  injured  while  boarding 
car  No.  182  of  the  Municipal  Railway  at  Powell  and  Geary 
Streets  on  the  17th.  day  of  April,  1934,  and  said  injuries 
consisted  of  a  sacro-iliac  strain  and  slip  and  injuries  to 
the  upper  part  of  the  lumbar  regions  of  her  back;  and 

WHEREAS,  The  City  Attorney  has  fully  advised  this 
Commission  of  all  the  facts  of  said  accident  in  his  possess- 
ion, stating  there  were  no  witnesses  thereto  on  behalf  of 
the  City,  and  that  the  costs  of  trial  of  said  cause  would  be 
in  tfoe  neighborhood  of  One  Hundred  Fifty  ($150.00)  Dollars; 
and, 

WHEREAS,  Thomas  B.  Johnson,  Claims  Manager  of  the 
Municipal  Railway,  has,  with  the  concurrence  of  the  City 
Attorney,  recommended  full  settlement  of  all  claims  held  by 
the  injured  party  in  the  sum  of  Two  Hundred  ($200.00) 
Dollars,  and  said  sum  appears  to  constitute  a  fair  and 
reasonable  settlement  on  behalf  of  the  City  and  County  of 
San  Francisco;  now,  ' 

NOW,  THEREFORE  BE  IT  RESOLVED,  That  the  City  Attorney 
be,  and  he  is  hereby  authorized  and  directed  to*  fully ~cor:pro- 
mise  and  settle  all  claims  of  Mrs.  H.  C.  Folts  against  the 
City  and  County  of  San  Francisco  by  payment  of  the  sum  of 
Two  Hundred  ($200.00)  Dollars. 


On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  603 

WHEREAS,  Georgia  S.  Burke  on  the  13th.  day  of  April, 
1933,  was  injured  while  riding  as  a  passenger  in  a  jitney 
bus  which  came  into  collision  with  car  No.  77  of  the  "J" 
line  of  the  Municipal  Railway  at  Market  and  Valencia  Streets 
and  has  brought  suit  against  the  City  and  County  of  San 
Francisco  in  the  sum  of  $5,000.00,  alleging  that  she  sus- 
tained severe  and  permanent  bodily  injuries,  consisting  of 
bruises,  contusions  of  the  chest  and  legs,  and  crushing 
of  her  chest  wall,  and  a  severe  shock  to  her  nervous  system, 
and  alleges  X-Ray  and  medical  treatment  in  the  sum  of 
$39.50  to  the  date  of  the  filing  of  said  complaint,  which 
was  the  12th.  day  of  July,  1933;  and 

WHEREAS,  the  evidence  in  this  case  is  conflicting  as  to 
any  liability  on  behalf  of  the  City  and  County  of  San  Fran- 
cisco, and  the  City  Attorney  advises  this  Commission  that 
all  the  claims  of  Georgia  S.  Burke  and  Joseph  E.  Burke 
her  husband,  can  be  settled  inso  far  as  the  City  and  County 
of  San  Francisco  is  concerned,  for  the  sum  of  $150.00 
and  the  City  Attorney  has  advised  this  Commission  that  said 
settlement  is  a  fair  and  reasonable  one,  in  view  of  the 
expenses  of  the  trial  of  said  case  and  the  possibility  of 
a  verdict  in  excess  of  said  sum  of  $150.00; 

NOW,  THEREFORE,  BE  IT  RESOLVED  by  this  Commission  that 
the  City  Attorney  be  and  he  is  hereby  authorized  to  fully 
compromise  and  settle  all  claims  for  damages  and  injuries 
suffered  by  Georgia  S.  Burke  and  Joseph  E,  Burke,  her 
husband  in  the  sum  of  $150.00. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commission- 
er Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  60A 

WHEREAS,  Bertha  Davis  on  the  9th.  day  of  February,  1933, 
was  struck  by  Car  No.  137  of  the  "J"  line  of  the  Municipal 
Railway,  while  crossing  in  the  pedestrian  lane  on  Market 
Street  at  7th.  and  suffered  numerous  bruises,  contusions 
and  abrasions  of  her  head  and  body,  and  a  transverse  fracture 
of  the  sacrum  extending  completely  across  the  bone  from  the 
right  to  the  left  sacro-iliac  joint,  and  as  a  result  of 
said  injuries  she  was  confined  to  her  bed  for  three  months 
losing  her  wages  as  an  employee  of  the  Telephone  Company, 
and  incurred  medical  and  surgical  expenses,  and  is  still 
under  the  care  of  her  doctor;  and 

WHEREAS,  this  case  was  tried  on  January  31st  and 
February  1st  on  the  compaint  of  plaintiffs  asking  $35,000.00 
damages,  with  a  jury  before  Judge  Griffin,  and  the  jury 
disagreed  6  to  6,  and  plaintiff  claims  to  have  secured 
additional  witnesses  favorable  to  her  as  to  the  facts  of  said 
accident,  and  the  City  Attorney  has  offered  to  compromise 
in  full  settlement  and  release  of  any  and  all  claims  held 
by  Mr.  and  Mrs.  Davis  as  a  result  of  said  accident  and 
injuries  in  the  sum  of  $850.00,  and  said  compromise  agreement 
has  been  accepted  by  said  parties,  and  the  City  Attorney 
has  advised  this  Commission  that  said  settlement  is  fair  and 
reasonable  to  the  City  and  County  of  San  Francisco,  and  that 
the  damages  in  this  case  and  the  facts  thereof  might  result 
in  a  verdict  in  favor  of  plaintiff  in  the  sum  of  $5,000.00; 

NOW  THEREFORE,  BE  IT  RESOLVED  by  this  Commission  that 
the  City  Attorney  be  and  he  is  hereby  authorized  to  fully 
settle  and  compromise  all  claims  against  the  City  and  County 
of  San  Francisco  held  by  Benjamin  Davis  and  Bertha  Davis 
as  a  result  of  that  certain  accident  happening  as  aforesaid. 

Thereupon  the  meeting  adjourned  to  resume  at  the  call 
of  the  chair  at  8:35  P.M. 
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MINUTES  OF  THE  SIXTY  EIGHTH  REGULAR  MEETING  OF  THE  PUBLIC 
UTILITIES  COMMISSION  IN  ROOM  282,  CITY  HALL ,  AUGUST  27,  1934 

The  following  members  were  present: 

Commissioners:     Byington,  Filmer,  Eddy,  McCallum,  Murphy. 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Murphy,  the  minutes  of  the  67th.  regular  meeting  held  August  13, 
1934  were  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McCallum,  the  following  was  recommended  for  payment: 

Approval  of  Recommendation  for  contract  payment,  dated 
August  9,  1934,  for  fencing  Priest  and  Moccasin  Reservoirs,  HHWS 
Contract  No.  147-  to  A.  Soda  and  Son  in  amount  $696.75,  withhold- 
ing- $100.  to  cover  cost  of  burning  brush  after  first  rains. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  605 

RESOLVED,  That  this  Commission  hereby  approves  the  purchase 
of  certain  lands  hereinafter  specified,  and  requests  the  Board 
of  Supervisors  of  the  City  and  County  of  San  Francisco  to  adopt 
the  following  resolution  authorizing  acceptance  of  deeds: 

RESOLVED,  That  the  City  and  County  of  San  Francisco  accept 
deeds  from  the  following  named  parties  to  certain  lots  in  San 
Francisco,  required  for  the  Sunset  Reservoir  and  that  the  sums 
set  forth  opposite  their  names  be  paid  for  said  land  from  the 
1933  Water  Distribution  Bond  Fund,  Appropriation  No.  93:905:00. 


Amy  Ryan  .     .  $  700.00 

Lot  3,  Assessor's  Block  2107 
Charles  L.  Harney  .    1200.00 

Lots  28  &  29,  Assessor's  Block  2109 
Charles  L.  Harney    2100.00 

Lots  8-9-10  Assessor's  Block  2109 
Charles  L.  Harney  .   1475.00 

Lot  48,  Assessor's  Block  2109 
Charles  L.  Harney   4010.00 

Lot  1,  34,  Assessor's  Block  2108 
John  R.  Mitchell     .....    750.00 

Lot  3,  Assessor's  Block  2144 
Eugene  L.  Stockwell    250.00 

Lot  25,  Assessor's  Block  2109 
Eldridge  Buckingham     ........  700.00 

Lot  3,  Assessor's  Block  2108 
Carl  H.  Hankey  &  Adele  A.  Hankey  ....  1910.00 

Lot  21,  Assessor's  Block  2107  -rTl 


On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  606 

RESOLVED,  That  this  Commission  approve  Work  Order  issued 
by  the  San  Francisco  Water  Department  in  favor  of  the  Southern 
Pacific  Railroad  Co.  in  the  amount  of  $43,714.00  for  cost  of 
labor  and  material  and  equipment  rental  furnished  in  connection 
with  construction  of  Six  (6)  concrete  culverts  under  Southern 
Pacific  Co.  Tracks  at  or  near  Irvington,  Newark,  Ravenswood  and 
Redwood  Junction,  to  carry  the  Bay  Crossing  Pipe  Line  No.  2. 
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On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  607 

WHEREAS,  E.  T.  Lesure  was  awarded  a  contract  SFWD  No.  47, 
for  the  construction  of  the  Calaveras  Aerator;  and, 

WHEREAS,  the  Contractor  will  experience  difficulty  in 
securing  men  because  of  the  remoteness  of  the  place  in  which 
the  work  is  to  be  performed  if  required  to  work  a  thirty 
hour  week;  and 

WHEREAS,  it  is  desirable  to  grant  permission  to  work 
a  40  hour  week  to  enable  the  workmen  to  earn  a  living  wage; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  hereby  declare  that  an  emergency  exists,  as 
provided  for  in  Section  1,  of  Ordinance  No.  9.0921,  and  said 
Contractor,  E.  T«  Lesure  is  hereby  granted  permission  to  work 
his  men  on  the  basis  of  8  hours  per  day  for  five  days,  or 
a  forty  hour  week  on  the  contract  for  the  construction  of  the 
Calaveras  Aerator. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  608 

WHEREAS^  The  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing  of 
certain  lands  under  control  of  the  San  Francisco  Water  Depart- 
ment, as  hereinafter  set  forth: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does 
approve  the  terms  and  conditions  of  the  said  leases  and 
authorizes  the  execution  of  same  as  follows: 

G.  D.  DeMartini:        Lot  3>  in  Block  32  of  the  Abbey  Homestead 
Colma,  California,  said  lot  fronting  the  west  line  of  San 
Bruno  Avenue,  the  southeasterly  corner  being  distant  100.5 
feet,  more  or  less,  from  the  northerly  line  of  Price  Street  at 
its  3unction  with  the  westerly  line  of  San  Bruno  Avenue,  and 
containing  one-quarter  (1/4)  acre,  more  or  less;  for  the  full 
term  and  period  of  one  year  from  and  including  the  first  day 
of  September,  1934  and  including  the  thirty  first  day  of 
August,  1935;  for  the  consideration  of  $16.75  per  annum. 

ON  motion  of  Commissioner  Filmer, seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  609 

WHEREAS,  In  connection  with  the  plans  of  this  Commission 
to  rehabilitate  the  distribution  pipe  system  of  the  San  Fran- 
cisco Water  Department  by  providing  for  greater  facilities 
in  the  operation  of  said  system,  to  improve  the  character  of 
service  rendered  to  the  citizens  of  San  Francisco,  it  will  be 
necessary  for  said  Water  Department  to  install  a  great  number 
of  gate  valves  in  existing  pipe  lines;  and, 

WHEREAS,  the  installation  of  said  gate  valves  necessitates 
the  shutting  of  existing  gate  valves  and  the  drainage  of  pipe 
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lines  in  one  or  more  blocks  in  which  pipe  line  new  gates  are 
to  be  installed;  and, 

WHEREAS,  It  is  essential  in  the  performance  of  installing 
said  gate  valves  that  the  work  be  done  at  such  times  and  under 
such  conditions  that  the  health  and  welfare  of  the  citizens  of 
San  Francisco  shall  be  best  preserved;  and, 

WHEREAS,  it  is  not  practicable  nor  in  the  best  interests 
of  the  City  and  County  of  San  Francisco,  that  the  installation 
of  said  gate  valves  be  performed  under  contract; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  hereby  declares  that  an  emergency  exists  and  shall 
exist  each  and  every  time  water  must  be  shut  off  in  one  or 
more  blocks  to  permit  of  the  installation  of  gate  valves,  and. 
that  said  emergency  is  such  as  is  contemplated  under  Section 
10  of  Ordinance  No.  9.0871  and  that  the  shutting  down  of  the 
gate  valves  is  an  unforeseen  condition  of  unusual  character, 
and  for  the  better  enjoyment  and  use  of  water  by  residents  of 
San  Francisco  and  so  as  not  to  interfere  with  the  ordinary  use 
of  water  in  the  areas  affected  by  the  installation  of  the 
said  gate  valves,  employees  of  the  Water  Department  may  make 
the  installations  described  which  are  hereby  declared  to  be 
emergency  repairs  to  or  reconditioning  of  the  Water  Distribu- 
tion System  of  the  City  and  County  of  San  Francisco;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  San  Francisco  Water 
Department,  subject  to  the  approval  of  the  Controller  that 
funds  are  available  for  said  work,  is  hereby  authorized  to 
perform  the  work  of  installing  gate  valves  with  its  own 
labor,  materials  and  supplies,  under  its  own  direction  and  at 
such  times  and  under  such  conditions  as  in  the  best  judgment 
of  the  Manager  of  Utilities  shall  best  preserve  the  public 
health  and  welfare  of  the  citizens  of  the  City  and  County  of 
San  Francisco. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously. 

RESOLUTION  NO.  610 

WHEREAS,  For  a  number  of  years  past  the  accounting  acti- 
vities of  the  Hetch  Hetchy  Power  Department  have    centered  in 
Livermore,  California,  and  in  connection  therewith  a  revolving 
fund  in  the  amount  of  $2,000.  had  been  established  for  the 
purpose  of  making  such  payments  as  could  not  conveniently  be 
made  by  warrants  issued  through  the  Controller's  Office  and 
paid  by  the  Treasurer  of  the  City  and  County  of  San  Francisco; 
said  revolving  fund  having  been  deposited  in  the  Bank  of 
America,  Livermore,  California;  and, 

WHEREAS,  The  accounting  activities  of  Hetch  Hetchy  Power 
Department  are  now  centered  in  the  City  and  County  of  San 
Francisco  and  it  is  deemed  advisable  that  said  Hetch  Hetchy 
Power  Revolving  Fund  be  deposited  in  a  bank  located  within 
the  said  City  and  County  of  San  Francisco; 

NOW  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
orders  and  directs  that  said  Hetch  Hetchy  Power  Operative 
Revolving  Fund  be  transferred  for  deposit  from  the  Bank  of 
America,  Livermore,  California  to  the  Bank  of  America,  in  the 
City  and  County  of  San  Francisco;  _> 

AND  BE  IT  FURTHER  RESOLVED,  That  checks  drawn  upon  said 
Hetch  Hetchy  Power  Revolving  Fund  deposited  in  said  Bank  of 
America  in  San  Francisco  shall  be  signed  by  any  two  of  the 
following  persons  in  the  employ  of  the  Public  Utilities 
Commission: 

E.  G.  Cahill     -     Paul  J.  Ost     -    John  J.  Sharon 
George  S.  Warren 
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On  motion  of  Commissioner  Eddy, seconded  by  Commissioner 
Filmed, the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  611 

WHEREAS,  on  or  ab  out  the  15th.  day  of  February,  1934* 
Robert  L.  Allen,  professional  teacher  of  piano  and  also  en- 
gaged professionally  in  playing  for  the  radio,  was  a  passenger 
in  a  Yellow  taxicab  and  was  injured  while  riding  therein  by 
reason  of  said  taxicab  driving  over  some  temporary  street 
railway  work  at  Polk  and  Vallejo  Streets,  and  said  Allen  has 
brought  suit  against  the  City  and  County  of  San  Francisco  and 
the  Yellow-Checker  Cab  Company  of  California  for  the  sum  of 
$15,780.00;  and, 

WHEREAS,  The  city  and  County  of  San  Francisco  has  no 
vdltnesses  to  said  accident,  but  denies  liability  on  the  ground 
that  the  ground  was  washed  from  said  temporary  street  railway 
work  by  heavy  rainfall,  but  the  City  Attorney  has  advised  this 
Commission  that  said  suit  can  be  settled  for  the  sum  of 
$500.00,  onehalf  of  which  is  to  be  paid  by  the  Yellow-Checker 
Cab  Company,  and  that  plaintiff  has  alleged  special  damages 
in  the  sum  of  $780.00,  and  the  City  Attorney  has  further 
advised  this  Commission  that  he  is  informed  by  Dr.  W.  W. 
Washburn,  who  examined  said  plaintiff  for  the  City  and  County 
of  San  Francisco  and  the  Yellow-Checker  Cab  Company,  that 
said  Robert  L.  Allen  presents  a  picture  of  a  person  who  has 
no  tangible  injuries  but  is  highly  neurotic  and  will  make  a 
sympathetic  appearance  if  called  as  a  witness  and  the  City 
Attorney  believes  under  all  the  facts  and  circumstances,  con- 
sidering the  costs  necessary  to  try  said  cause  and  the  calling 
of  professional  medical  testimony,  which  would  be  approximately 
$150.00,  that  the  said  settlement  of  $500,00,  one  half  of 
which  is  to  be  paid  by  the  City  and  County  of  San  Francisco, 
is  a  fair,  just  and  reasonable  settlement  to  be  entered  into 
for  the  full  compromise  and  release  of  any  and  all  claims 
made  by  said  Robert  L,  Allen. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  to  fully  compromise  and  settle 
all  claims  made  by  said  Robert  L.  Allen  against  the  City  and 
County  of  San  Francisco  for  the  sum  of  $250.00 

HEARINGS 

Mr.  Coughlan  representing  the  Associated  Contractors 
and  in  particular  Eaton  and  Smith  Co.  relative  to  the  pave- 
ment in  front  of  property  of  the  City  and  County  of  San  Fran- 
cisco at  22nd.  and  Carolina  Streets. 

Ad  j  ourned : 

Thereupon  the  meeting  adjourned  at  8:35  P.M.  to  be 
resumed  at  the  call  of  the  chair. 
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MINUTES  OF  THE  SIXTY  NINTH  REGULAR 
MEETING  OF  THE  PUBLIC  UTILITIES  COM- 
MISSION IN  ROOM  282,  SEPTEMBER  24, 

The  following  members* were  present 

Commissioners  Byington,  Filmer,  Eddy,  Mc  Callum  &  Murphy 
President  Lewis  F.  Byington,  presided. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  minutes  of  the  68th.  regular  meeting  held 
August  27,  1934  were  approved. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Com- 
missioner Filmer,  the  following  progress  payments  were  recom- 
mended for  payment: 

Anrvrnvfli  of  Recommendation  for  Contract  Payment  dated  August 
31P  58    FOR  T^REPAV^NG  OF  STREET  AND  SIDEWALK  OPENINGS 
SFWD  CONTRACT  NO.  60  to  Pacific  Pavements  Co.  Ltd.  in  amount 
$595.47. 

Ann-rnvfli  of  Recommendation  for  Contract  Payment  dated 
Member °7,  193^  for  THE  CONSTRUCTION  OF  THE  CALAVERAS  AERA- 
TOR, SFWD  CONTRACT  NO.  47  to  E.  T.  Lesure  in  amount  $2,072.65. 

Ann-^nvfll  of  Recommendation  for  Contract  Payment  dated  September 
7    193?  FOB  LAYING  OF  6  &  8"  CAST  IRON  MAINS  IN  THE  AREA  FROM 
EGBERT  STREET  TO  SUNNYDALE  AVENUE  AND  FROM  ELLIOTT  STREET  TO 
GRIFFITH  STREET-SFWD  CONTRACT  NO.  49  PUBLIC  WORKS  PROJECT 
DOCKET  NO.  1510-3-2B  to  Lowrie  Paving  Co.  in  amount  $1294«14« 

Approval  of  Recommendation  for  Contract  Payment  dated  September 
7     1934  FOR  THE  INSTALLATION  OF  ORNAMENTAL  STREET  LIGHTING 
SYSTEM-MERCED  MANOR,  to  Central  Electric  Company  in  amount 
,000.00. 


ADjar^val  of  Recommendation  for  Contract  Payment  dated  September 
7,  1934.  for  INSTALLATION  OF  LIGHTING  CONDUITS  ON  TENTH, BRYANT, 
HARRISON  AND  FELL  STREETS  TO  GLOBE  ELECTRIC  COMPANY  IN  AMOUNT 
$3,000.00, 

Approval  of  Recommendation  for  Contract  Payment,  dated  Septem- 
ber 8,  1934  FOR  THE  CONSTRUCTION  OF  MOCCASIN  DORMITORY  to 
L.  Ubels  in  amount  $2,350. 58* 

Approval  of  Recommendation  for  Contract  Payment,  dated  September 
6,  1934  for  HAULING  SAND,  GRAVEL  AND  CEMENT  IN  COAST  RANGE 
DIVISION  OF  THE  HETCH  HETCHY  WATER  AQUEDUCT  TO  Meyer  Rosenberg 

in  amount  $4,041*82. 

i 

RESOLUTION  NO.  612 

RESOLVED,  That  the  Public  Utilities  Commission  request 
the  Controller  to  transfer  surplus  funds  in  the  Hetch  Hetchy 
Water  Supply  appropriations,  as  follows: 

From  Appropriation  68: 234:1 »  Alameda  Creek  Siphon  to 
Appropriation  68:235:4,  Mountain  Division  and  Miscellaneous, 
(for  engineering  and  field  work  upon  the  project  of  increasing 
the  height  of  0*Shaughnessy. Dam)  in  the  amount  of  $4,974.09; 
from  Appropriation  68:234:3,  Bay  Crossing  Pipe  Line,  to 
Appropriation  68:235:4,  Mountain  Division  and  Miscellaneous 
(for  engineering  and  field  work  upon  the  project  of  increasing 
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the  height  of  0! Shaughnessy  Dam)  in  the  amount  of  $13,847.30. 

On  motion  of  Commissioner  Filmer, seconded  by  Commission- 
er Mc  Callum,  the  foregoing  Resolution  which  was  signed  by 
Commissioners  Byington,  Mc  Callum  and  Murphy  under  date  of 
September  14,  1934  is  hereby  ratified. 

RESOLUTION  NO,  613 

WHEREAS,  on  the  4th.  day  of  October,  1933,  F.  X. 
Schwarzenbek  was  injured  while  attempting  to  board  a  street 
car  of  the  Municipal  Railway  Company  at  Van  Ness  Avenue  and 
California  Street  by  being  thrown  from  said  street  car  and 
falling  on  his  back  on  a  safety  zone  button  and  sustaining 
a  fracture  of  the  second  lumbar  vertebra  and  nerve  injury 
radiating  down  the  right  limb  to  the  right  foot;  and, 

WHEREAS,  as  a  result  of  said  injury  said  claimant 
incurred  hospital  bills  and  expenses  for  physician  and  surgeon 
and  loss  of  wages  in  the  sum  of  Two  Thousand  Two  hundred  fifty 
($2,250.00)  Dollars;  and, 

WHEREAS,  said  claimant  brought  suit  against  the  City 
and  County  of  San  Francisco  in  the  sum  of  Forty  Thousand 
Dollars  ($40,000.00)  and  the  case  having  been  tried  for  three 
days  before  a  jury,  Department  No.  16  of  our  Superior  Court, 
and  a  compromise  and  settlement  of  said  law  suit  entered  into 
before  said  trial  was  finally  finished,  said  compromise  and 
settlement  being  in  the  sum  of  Four  Thousand  Five  Hundred 
($4,500.00)  Dollars;  and, 

WHEREAS,  The  City  Attorney  has  fully  advised  this 
Commission  of  the  facts  concerning  the  testimony  adduced  in 
said  trial  and  states  that  it  is  his  opinion  and  that  of 
Thomas  B.  Johnson  that  plaintiff  was  injured  through  the  neg- 
ligence of  Conductor  Ryan  of  said  street  car  and  that  said 
settlement  in  said  sum  is  a  fair,  just  and  reasonable  one  for 
and  on  behalf  of  the  City  and  County  of  San  Francisco; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be,  and  he  is,  hereby  authorized,  as  is  also  the  Controller  of 
the  City  and  County  of  San  Francisco,  to  take  the  necessary 
steps  to  pay  said  sum  of  Four  Thousand  Five  Hundred  ($4500.00) 
Dollars  in  full  settlement  of  all  claims  of  F.X. Schwarzenbek 
against  the  City  and  County  of  San  Francisco. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  foregoing  resolution  which  was  signed  by 
Commissioners  Byington,  Mc  Callum  and  Murphy  under  date  of 
September  14,  1934  is  hereby  ratified. 

On  motion  of  Commissioner  Filmer, seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  614 

WHEREAS,  The  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing  of 
certain  lands  under  the  control  of  the  San  Francisco  Water  De- 
partment, as  hereinafter  set  forth: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  approve 
the  terms  and  conditions  of  the  said  leases  and  authorizes  the 
execution  of  same  as  follows: 

To  Foster  &  Kleiser:   (l)     1-25  foot  sign  on  Parcel  #33,  south 
line  of  Ocean  Avenue,  81  feet  southeasterly  from  the  inter- 
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section  of  Ocean  Avenue  with  the  easterly  line  of  Ashton 
Avenue.    Rental  per  annum  $7.50. 

(2)  1-50  foot  sign  on  Parcel  26,  South  San  Francisco  Marsh 
Land  located  along  the  easterly  line  of  the  Southern  Pacific 
Co.  Railroad  right  of  way.    Rental  per  annum  $7.50. 

(3)  1-50  foot  sign  on  Parcel  #30,  Silva  Tract,  near  Millbrae 
on  the  west  line  of  the  State  Highway  at  the  southeast  corner 
of  said  parcel.    Rental  per  annum  $25.00. 

Chas.  J.  Andrade:     All  that  portion  of  the  west  half  of  Sec- 
tion 18,  Township  4  South  Range  1  East  MDB&M,  outside  of  the 
ex  Mission  San  Jose  Lands  and  containing  140  acres,  more  or 
less;  cash  rental  of  $127.50  payable  semi-annually. 

An tone  Thomas:    Those  certain  portions  of  Plots  1  and  6  of  the 
Sunol  portion  of  the  Rancho  El  Valle  de  San  Jose;  bounded  on 
the  northwest  by  Mission  Road;  northeast  by  Calaveras  County 
Road;  south  by  land  of  lessor  under  lease  to  M.F.Coelho;  west 
by  old  Calaveras  Road;  consideration-share  crop  rental. 

Manuel  Mendoza:    Five  tracts  as  follows:   (l)  Section  8, Town- 
ship 5  South  Range  2  East,  MDB&M,  containing  640  acres. 
(2)  Portion  of  Lot  No.  6,  Sunol  portion  of  the  Rancho  El  Valle 
de  San  Jose;   (3)  All  that  portion  of  SE  quarter  of  the  NE 
quarter  and  of  the  SE  quarter  of  Section  17,  Tp, 5s. Range  2, 
East  MDB&M,  containing  30  acres,  more  or  less.     (4;  That'  j 
Portion  of  lot  No.  6  of  Sunol  portion  of  the  Rancho  El  Valle 
de  San  Jose,  containing  15  acres,  more  or  less.  (5)  Portion 
of  Lot  6,  of  the  Sunol  portion  of  the  Rancho  El  Valle, 
de  San  Jose,  containing  20  acres,  more  or  less,  the  entire 
property  hereby  demised  containing  935  acres,  more  or  less; 
cash  rental  of  $566.50  for  tracts  1-2-3  above  described  and 
one  quarter  share  of  crops  for  tracts  4  &  5  as  above  described 
for  the  period  of  one  year. 

Santos  &  Costa  Bros:    Those  certain  portions  of  land  in  Town- 
~ship  5,  South  Range  1  East,  MDB&M,  more  particularly  described 
as  follows: 

(a)  West  half  of  southwest  quarter  of  Section  15 

(b)  Southeast  quarter  of  southeast  quarter  of  Section  16 

(c)  NW  quarter  of  NW  quarter  of  Section  22;  total  comprising 
160  acres,  more  or  less  at  a  cash  rental  of  $150.00  per  annum, 
and; 

Those  certain  portions  of  land  in  Township  5  So.  Range  1  East 
MDB&M  as  follows: 

a)  The  SE  quarter  of  the  SE  quarter  of  Section  21 

b)  The  SE  quarter,  the  So.  half  of  the  SW  quarter  and  the 
southerly  portion  of  the  No.  half  of  the  SW  quarter. 

(c)  The  SW  quarter  of  the  SW  quarter  of  Section  23. 

(d)  All  that  portion  of  Section  26  West  of  Calaveras  County 
Road. 

(e)  All  of  Section  27,  except  W  half  of  the  W  quarter 

(f)  Lot  1  of  Section  34 

(g)  All  of  the  north  half  of  section  35  outside  of  the 
Rancho  Tularcitos  and  west  of  the  Calaveras  County  road; 
cash  rental  of  $1,350.00. 

On  motion  of  Commissioner  Mc  Callum, seconded  by  Commission 
er  Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  615 

RESOLVED,  That  the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  in  pursuance  of  the  pro- 
visions of  the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  PLACING  RIPRAP  ON  CALAVERAS  DAM,  IN  ALAMEDA  COUNTY, SAN 
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FRANCISCO  WATER  DEPARTMENT  SPECIFICATION  W.  D.  No.  63 
be,  and  the  same  is  hereby  awarded  to  E.  U  Lesure,  he  being 
the  lowest  regular  and  responsible  bidder  for  the  said  work 
at  the  following  unit  prices  for  the  said  work  at  the  fol- 
lowing unit  prices  for  the  estimated  quantities  stated. 

Description  of  Item-Estimated                   Total  Amt. 
Item  No.      Quantities-Unit  Price  .  For  Item  

1  Constructing  riprap  pavement  on  up- 
stream slope  of  dam,  6,750  cu.  yds. 
at  Three  Dollars  and  Sixtynine  cents 

($3.69)  per  cubic  ya  rd  ^4*VU/ou 

2  Miscellaneous  grading,  600  cu.  yds  at 
One  Dollar  and  Fifty  cents  ($1.50)  per 

cubic  yard   vuu,uu 

Total  amount  of  bid  $25,807.50 

And  all  other  bids  for  the  above  described  work  are  hereby 
re  i  ected 

The  cost  of  this  work  is  to  be  borne  from  the  funds  in 
Appropriation  No.  66-945-00. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  616 

RESOLVED,  That  the  bid  of  Eaton  and  Smith  in  amount 
$29,240.50  for  the  Reconstruction  of  Tracks-Lower  Market 
Street  between  Geary  and  Sansome  Streets,  be,  and  the  same 
is  hereby  rejected  for  the  reason  that  it  is  excessive  m 
amount  for  the  work  contemplated  to  be  performed. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commis- 
sioner Filmer,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  617 

RESOLVED,  That  the  Contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco  in  pursuance  of  the  provi- 
sions of  the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  GATHERING  AND  DELIVERING  OF  THE  WALNUT  CROP  ON 
THE  SUNOL  WALNUT  ORCHARD,  SUNOL,  ALAMEDA  COUNTY,  CALIFORNIA, 
SAN  FRANCISCO  WATER  DEPARTMENT  SPECIFICATION  W.D.  66,  be  and 
the  same  is  hereby  awarded  to  Charles  H.  Schween  and  Son,  they 
being  the  lowest  regular  and  responsible  bidder  for  said  work 
at  a  unit  price  of  Fifty  three  dollars  ($53.00)  per  ton 
as  determined  by  net  weight  delivered  over  scales  at  the  ^ 
packing  house  of  Contra  Costa  County  Walnut  Growers  Associa- 
tion at  Walnut  Creek,  California. 

Said  contract  basgd  upon  the  unit  price  of  Fifty  three 
Dollars  ($53.00)  and  the  estimated  quantity  of  eighty  five 
(85)  tons  amounts  to  $4> 505.00 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected.    The  cost  of  this  work  is  to  be  borne  from  the 
funds  in  Appropriation  No.  66-200-00. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commission- 
er Eddy,  the  following  resolution  was  adopted  unanimously: 

WHEREAS,  under  Specification  W.D.  66  for  the  Gathering 
and  Delivery  of  the  Walnut  Crop  on  the  Sunol  Walnut  Orchard, 
Sunol,  California,  there  is  a  provision  on  Page  19  of  said 
specification  that  the  contractor  shall  abide  by  labor  con- 
ditions as  provided  in  the  Charter  and  Ordinance  and  Amend- 
ments enacted  since  the  adoption  of  the  said  Charter;  and 

WHEREAS,  under  Ordinance  No,  9,0921  Bill  No.  229 
approved  January  7,  1933,  the  time  of  labor  is  limited  to 
six  (6)  hours  per  day  and  thirty  (30)  hours  per  week  with  a 
penalty  of  $10.00  per  day  per  man  for  vidlation  except  in  the 
event  of  emergency,  and 

WHEREAS,  due  to  the  possibility  of  heavy  rains  and  frost 
during  the  period  of  harvest  with  consequent  loss  of  crop,  it 
is  of  the  utmost  importance  that  such  harvest  be  conducted 
and  completed  as  expeditiously  as  possible; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  in  accordance  with 
the  provisions  of  Ordinance  No.  9.0921,  Bill  No.  229,  approved 
January  7,  1933,  this  Commission  declare  an  emergency  to 
exist  under  Specification  W.  D.  66  and  the  day  of  labor  under 
said  Specification  W.D.  66  shall  be,  but  shall  not  exceed 
eight  (8)  hours. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filjner,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  619 

RESOLVED,  That  this  Commission  hereby  approves  the 
purchase  of  certain  lands  hereinafter  specified,  and  requests 
the  Board  of  Supervisors  of  the  City  and  County  of  San  Fran- 
cisco to  adopt  the  following  resolutions  authorizing  the 
acceptance  of  deeds: 

RESOLVED,  That  the  City  and  County  of  San  Francisco 
accept  a  deed  from  Amelia  Pinheiro  and  Manuel  Pinheiro  to 
1.^05  acres  of  land  situated  at  Irvington  Portal  on  the  Hetch 
Hetchy  Aqueduct,  Alameda  County,  California,  required  for  a 
chlorination  plant;  and  that  the  sum  of  $300.00  be  paid  for 
said  land  and  the  sum  of  $10.00  for  damage  to  crops,  charge- 
able to  the  Water  Extension  Reserve  Fund,  Appropriation  No. 
66.946.17. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  620 

RESOLVED,  That  this  Commission  hereby  approves  the  pur- 
chase of  certain  lands  hereinafter  specified,  and  requests 
the  Board  of  Supervisors  of  the  City  and  County  of  San  Fran- 
cisco to  adopt  the  following  resolution  authorizing  the 
acceptance  of  deeds: 

RESOLVED,  That  the  City  and  County  of  San  Francisco 
accept  deeds  from  the  following  named  parties  to  certain  lots 
required  for  the  Sunset  Reservoir,  San  Francisco,  and  that 
the  sums  set  forth  opposite  their  names  be  paid  for  said 
land  from  the  1933  Water  Distribution  Bond  Fund,  Appropriation 
No.  93.905.00 

Matilda  Peltonen  $1,300.00 
Lot  34,  Assessors  B^ock  2109 
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Elizabeth  T.  Clyde  $1,425.00 
Lot  13,  Assessor's  Block  2108 

Matilda  C.  Meyer  650.00 
Lot  10,  Assessor's  Block  2108 

Gustaf  Rommander,  et  ux.  1,950.00 
Lot  35,  Assessor's  Block  2109 

Eilsie  Isabelle  Valpey  600.00 
Lot  24,  Assessor's  Block  2109 

Frank  H.  Krohn  &  Marguerite  A.  Krohn  650.00 
Lot  16,  Assessor's  Block  2109 

Ann  J.  Uksila  650.00 
Lot  33,  Assessor's  Block  2109 

American  Trust  Co.  as  Executor  of  the 

estate  of  Edna  L.  Huette,  Deceased  650.00 
Lot  15,  Assessor fs  Block  2109 

Sarah  Brodie  &  Samuel  H.  Brodie  1,200.00 
Lots  21  &22, Assessor's  Block  2109 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  621 


WHEREAS,  The  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing 
of  certain  lands  under  the  control  of  the  San  Francisco 
Water  Department,  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does 
approve  the  terms  and  conditions  of  the  said  lease  and 
authorizes  the  execution  of  same  as  follows: 


B.  BAIOCCHI:  —    Being  a  portion  of  the  Vallejo's  Mill  Tract 
near  Niles,  described  as  follows:  Commencing  at  the  junction 
of  the  easterly  line  of  Vallejo  Street  with  the  northerly 
line  of  County  Road  247,  thence  north  22°02'  west  along 
said  easterly  line  of  said  Vallejo  Street    151.09  feet  to  a 
point;  thence  north  44°  36'  east  along  the  new  right  of  way 
of  the  Southern  Pacific  Railroad  573.83  feet  to  a  point; 
thence  north  38°43'  west  18.01  feet  to  a  point  on  the  old  right 
of  way  of  the  Southern  Pacific  Railroad;  thence  northeasterly 
along  the  old  right  of  way  to  the  easterly  boundary  line  of 
said  Vallejo  Mill  Tract;  thence  southerly  along  said 
easterly  boundary  to  the  northerly  line  of  County  Road  247; 
thence  westerly  along  said  county  road  to  the  point  of  com- 
mencement; and, 

That  certain  island  in  Alameda  Creek  adjoining  the  first 
hereinabove  described  tract  on  the  east  and  bounded  on  the 
south  by  County  Road  247,  the  entire  property  hereby  demised 
containing  13  acres,  more  or  less;  for  the  full  term  of  one 
year  from  and  including  the  first  day  of  October,  1934  at 
$148.75  per  annum. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  Resolution  was  adopted  unanimously: 

RESOLUTION  NO.  622 


RESOLVED,  That  this  Commission  approve  the  request  of 
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Sibley  Grading  and  TeamingCompany  Ltd.  to  enter  into  sub- 
contract with  the  Chas.  R.  Mc  Cormick  Lumber  Company  to 
load,  haul,  store  and  deliver  pipe  to  trench  side,  re  Con- 
tract SFWD  62,  Revised,  Laying  of  University  Mound  Pipe 
Line  Extension  on  Potrero  Avenue, 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commis- 
sioner Filmer,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  623 

RESOLVED,  That  the  sum  of  $225.00  be  and  the  same  is 
hereby  authorized  to  be  paid  to  the  Pacific  Gas  and  Electric 
Company  as  a  contribution  on  the  part  of  the  Water  Department 
in  settlement  of  the  case  of  LUDWIK  N.  LAWRINOVICH  V.  PACIFIC 
GAS  AND  ELECTRIC  COMPANY,  CITY  AND  COUNTY  OF  SAN  FRANCISCO, 
ET  AL.,  No.  670^6,  the  said  sum  representing  50  per  cent  of 
the  amount  for  which  said  case  was  settled.    The  payment  of 
the  said  sum  of  $225.00  is  authorized  to  be  made  on  the  con- 
sideration that  the  plaintiff  above  designated  will  execute 
to  the  City  and  County  of  San  Francisco  a  satisfaction  in 
full  of  all  claims  and  demands  of  any  nature  whatsoever 
arising  out  of  that  certain  accident  caused  by  an  explosion 
of  gas  at  Twenty  third  and  De  Haro  Streets,  San  Francisco, 
on  or  about  December  16,  1933. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  624 

WHEREAS,  Daisy  Bishop  was  on  the  2nd.  day  of  February 
1933,  injured  while  a  passenger  on  Municipal  Car  MD"  line 
while  said  municipal  car  was  rounding  a  curve  at  Van  Ness 
Avenue  and  Geary  Streets;  and, 

WHEREAS,  the  City  Attorney  has  fully  advised  this  Com- 
mission of  the  facts  of  said  accident  and  has  recommended 
that  in  view  of  the  possibility  of  a  verdict  being  rendered 
against  the  City  that  said  action  should  be  compromised  in 
the  sum  of  $150.00; 

THEREFORE,  BE  IT  RESOLVED,  That  subject  to  the  approval 
of  its  president  Lewis  F.  Byington,  this  Commission  authorizes 
the  City  Attorney  to  fully  compromise  and  settle  the  said 
case  of  Daisy  Bishop  vs.  the  City  and  County  of  San  Fran- 
cisco, numbered  51866  in  the  records  of  the  Municipal  Court 
in  the  City  and  County  of  San  Francisco,  State  of  California 
in  the  sum  of  $150.00. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  625 

WHEREAS,  Beatrice  Stern,  a  minor  of  the  age  of  fifteen 
years  was  a  passenger  on  a  Municipal  street  car  on  the  19th. 
day  of  November,  1933,  while  said  street  car  was  collided 
with  by  another  Municipal  street  car  going  in  the  same  di- 
rection, which  said  last  mentioned  street  car  had  become  un- 
controllable lay  reason  cf  some  defective  mechanical  device 
and  said  Beatrice  Stern  was  thrown  to  the  floor  and  there 
after  complained  of  pain,  stiffness  and  tenderness  of  her 
neck  immediately  below  her  mastoid  process  and  also  com- 
plained of  severe  pains  in  the  abdominal  region  and  was 
thereafter  removed  to  the  San  Francisco  Hospital  for  an 
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operation  for  the  removal  of  her  appendix  which  the  doctors 
stated  was  aggravated  by  said  accident;  and, 

WHEREAS,  the  City  Attorney's  Office  has  advised  this 
Commission  that  there  is  no  defense  to  this  accident  as  to 
the  negligence  involved,  and  as  he  has  agreed  upon  a 
settlement  with  the  guardian  of  said  Beatrice  Stern  and  said 
Beatrice  Stern,  for  the  sum  of  Three  Hundred  ($300.00) 
Dollars,  and  as  the  City  Attorney  states  that,  in  his 
opinion  this  is  a  fair,  just  and  reasonable  amount  to  be 
allowed  said  Beatrice  Stern  for  the  settlement  of  all  claims 
and  demands  against  the  City  and  County  of  San  Francisco; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  the  City  Attorney 
be,  and  he  is,  hereby  authorized  and  directed  to  fully 
compromise  and  settle  all  claims  of  said  Beatrice  Stern 
against  the  City  and  County  of  San  Francisco  for  the  sum  of 
Three  Hundred  ($300,00)  Dollars. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Com- 
missioner Murphy,  the  following  resolution  was  adopted 
unanimously: 


WHEREAS,  Mrs.  Ethel  Black,  while  attempting  to  board 
Municipal  street  car  No.  190,  run  33,  on  the  "B"  line,  at 
30th.  Avenue  and  Geary  Street,  on  the  24th  day  of  June,  1934> 
was  injured  as  a  result  of  said  street  car  prematurely  start- 
ing up  throwing  Mrs.  Black  to  the  ground;  and, 

WHEREAS,  as  a  result  of  said  accident,  she  sustained 
fracture  of  two  small  bones  in  her  right  foot  and  was  con- 
fined to  her  home  for  two  months  and  a  half  and  had  expenses 
approximating  Two  hundred  ($200.00)  Dollars;  and, 

WHEREAS,  the  motorman  and  conductor  of  the  said  street 
car  deny  liability  for  said  accident  and  state  that  Mrs. 
Black  received  her  injuries  by  trying  to  board  a  moving 
street  car;  and, 

WHEREAS,  Mrs,  Black  has  offered  to  compromise  and  settle 
any  and  all  claims  for  damages  against  the  City  and  County 
of  San  Francisco  for  the  sum  of  Two  Hundred  ($200.00)  Dollars 
and  the  City  Attorney  has  advised  this  Commission  that  the 
said  sum  is  a  reasonable  sum  to  be  paid  in  full  settlement 
of  said  claim; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  the  City  Attorney 
be,  and  he  is  hereby  authorized  and  directed  to  fully  com- 
promise and  settle  all  claims  for  damages  made  by  Mrs.  Ethel 
Black  against  the  City  and  County  of  San  Francisco  in  the 
sum  of  Two  Hundred  ($200.00)  Dollars. 


Thereupon  the  meeting  adjourned  at  8:30  P.M.     to  resume 
at  the  call  of  the  chair. 


RESOLUTION  NO.  626 
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MINUTES  OF  THE  SEVENTIETH  REGULAR  MEETING 
OF  THE  PUBLIC  UTILITIES  COMMISSION  IN  ROOM  282 
 OCTOBER  8.  1934  


The  following  members  were  present: 

Commissioners  Byington,  Filmer,  Eddy,  Mc  Callum 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissi- 
oner Filmer,  the  minutes  of  the  69th.  regular  meeting  held 
September  24,  1934  were  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  payments  were  recommended  for  payment: 

Approval  of  Recommendation  for  Contract  Payment  dated  October 
8,  1934  for  HAULING  SAND,  GRAVEL  AND  CEMENT  COAST  RANGE 
DIVISION  OF  THE  HETCH  HETCHY  AQUEDUCT-HHWS  CONTRACT  No.  141, 
to  Meyer  Rosenberg  in  amount  $3,213.68. 

Approval  of  Recommendation  for  Contract  Payment  dated  October 
4,  1934  for  INSTALLATION  OF  LIGHTING  CONDUITS  ON  TENTH,  BRYANT 
HARRISON  AND  FELL  STREETS  -  L&P  Contract  No.  1  to  Globe 
Electric  Works  in  amount  $3,000.00 

Approval  of  Recommendation  for  Contract  Payment  dated  October 
4,  1934  for  ORNAMENTAL  STREET  LIGHTING  SYSTEM- POTRERO  AVENUE 
L&P  Contract  No.  4  to  Severin  Electric  Co.  in  amount  $2,400.00. 

Approval  of  Recommendation  for  Contract  Payment  dated  October 

4,  1934  for  INSTALLATION  OF  ORNAMENTAL  STREET  LIGHTING  SYSTEM 
MERCED  MANOR  -  L&P  Contract  No.  2  to  Central  Electric  Co.  in 
amount  $5,250.00 

Approval  of  Certificate  of  Acceptance  and  Final  Payment 
dated  October  5,  1934  -  MACHINE  SHOP  BUILDING,  SAN  FRANCISCO 
AIRPORT  -Contract  No.  33  to  De  Luca  and  Son  in  amount 
$14,363.50. 

Approval  of  Recommendation  for  Contract  Payment  dated  October 

5,  1934  FOR  CALAVERAS  AERATOR- SFWD  CONTRACT  NO.  47  to  E.  T. 
Lesure  in  amount  $5,018.04. 

Approval  of  Recommendation  for  Contract  Payment  dated  October 
5,  1934  for  LAYING  6  &  8  INCH  CAST  IRON  MAINS  IN  THE  AREA  FROM 
8th.  AVENUE  TO  25th. AVENUE  AND  FROM  FULTON  TO  LAKE  STREET- 
SFWB  Contrast    No.  48.  PWA  Docket  No.  1510-3-B1  to  Lowrie 
Paving  Co.  in  amount  $2,052.00. 

Approval  of  Recommendation  for  Contract  Payment  dated  October 
5,  1934  for  LAYING  6  &  8"  CAST  IRON  MAINS  IN  THE  AREA  FROM 
EGBERT  STREET  TO  SUNNYDALE  AVENUE  AND  FROM  ELLIOTT  STREET  TO 
GRIFFITH  STREET -SFWD  Contract  No.  49,  PWA  Docket  No.  1510-3b- 
2  to  Lowrie  Paving  Co.  in  amount  $8,652.16. 

Approval  of  Recommendation  for  Contract  Payment  dated  October 
5,  1934  for  the  LAYING  OF  THE  SUNSET  RESERVOIR  SUPPLY  LINE- 
SFWD  Contract  No.  61,  PWA  Docket  No.  1510-2-A  to  Barrett  and 
Hilp  in  amount  $1,161.00. 

Approval  of  Recommendation  for  Contract  Payment  dated  October 
5,  1934  for  EXTENSION  OF  UNIVERSITY  MOUND  PIPE  LINE  ON  POTRERO 
AVENUE- SFWD  Contract  No.  62,  PWA  Docket  No.  1510-3-A1  to 
Sibley  Grading  and  Teaming  Co.  in  amount  $3,281.40 
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Approval  of  Recommendation  for  Contract  Payment  dated 
September  29,  1934,  for  REPAVING  OF  STREET  AND  SIDEWALK 
OPENINGS-SFWD  Contract  No,  60  to  Pacific  Pavements  Co.  Ltd, 

in  amount  $1,492,98. 
i 

Approval  of  Recommendation  for  Contract  Payment  dated  October 
1,  1934  RECONSTRUCTION  OF  THE  POTRERO  AVENUE  LINE  FROM 
18th,  STREET  TO  ARMY  STREET,  Municipal  Railway  Contract  No, 
168  to  A,  D,  Schader  in  amount  $1,575.00. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  627 


RESOLVED,  That  this  Commission  hereby  approves  and 
requests  the  Board  of  Supervisors  to  authorize  by  ordinance 
the  granting  of  right  of  way  to  the  State  of  California 
for  improving  the  intersection  of  the  Skyline  Boulevard 
and  Half  Moon  Bay  Road  over  San  Francisco  Water  Department 
Lands  situated  in  the  west  half  of  the  southwest  quarter  of 
Section  13,  T5S  R5W  MDB&M,  San  Mateo  County,  California.  The 
deed  for  the  conveyance  of  said  right  of  way  easements  shall 
be  made  subject  to  such  covenants  and  conditions  as  may  be 
agreed  upon  between  the  Public  Utilities  Commission  and  the 
Division  of  Highways  of  the  State  of  California. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commission- 
er Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  628 

WHEREAS,  Under  Resolution  No.  589  passed  by  this 
Commission  on  August  13,  1934,  &  revocable  permit  was  granted 
to  the  Pacific  Telephone  and  Telegraph  Co,  to  install  a 
telephone  line  on  property  of  the  City  and  County  of  San 
Francisco  in  San  Mateo  County  described  as  Parcel  No.  1  in 
that  certain  deed  from  Spring  Valley  Water  Company  to  the 
City  and  County  of  San  Francisco  dated  March  3,  1930  and  re- 
corded on  the  same  date  in  the  office  of  the  County  Recorder 
of  San  Mateo  County  in  Volumne  491  of  Official  Records  at 
Page  1  et  seq.,  said  permit  being  granted  in  order  to  give 
service  to  the  Mileage  Gasoline  Company,  a  tenant  of  the  City 
on  said  property:  and, 

WHEREAS,  said  permit  specifies  that  the  said  telephone 
line  across  the  said  property  shall  be  supported  by  one  pole, 
and 

WHEREAS,  the  said  Pacific  Telephone  and  Telegraph  Co. 
now  finds  that  it  is  necessary  to  install  two  poles  on  the 
said  described  property  on  account  of  crossing  the  tracks 
of  the  Southern  Pacific  Company  on  the  easterly  boundary  line 
of  said  property  in  order  to  raise  the  wires  sufficiently 
for  such  crossing: 

THEREFORE,  BE  IT  RESOLVED,  That  that  certain  revocable 
permit  granted  to  the  Pacific  Telephone  and  Telegraph  Co. 
by  this  commission  under  Resolution  No,  589  passed  August 
13,  1934,  is  hereby  amended  to  read  "two  poles"  instead  of 
"one"  pole,  all  other  terms  and  conditions  of  said  revocable 
permit  to  remain  in  full  force  and  effect. 
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On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  uanimously: 

RESOLUTION  NO,  629 

RESOLVED,  That  this  Commission  approve  the  agreement  be- 
tween the  Lux  School  of  Industrial  Training  and  the  Public 
Utilities  Commission  of  the  City  and  County  of  San  Francisco 
whereby  the  Municipal  Railway  is  permitted  to  set  a  trolley 
pole  inside  the  Lux  School  Property  on  Potrero    avenue  near 
Seventeenth  Street,  subject  to  the  following  conditions: 

(a)  That  the  grantee  shall  install  and  maintain  pole  at 
its  own  cost  and  expense, 

(b)  That  the  grantee  shall  carry  on  the  work  of  installation 
in  such  manner  as  to  cause  no  damage  to  the  retaining 
wall  situated  along  the  Potrero  Avenue  line  of  the  school 
property;  and  that  it  will  restore  and  repair  at  its  own 
cost  and  expense  any  damage  which  may  occur  by  reason  of 
such  installation* 

(c)  That  the  grantor  shall  have  the  right  at  any  time  to  re- 
move said  pole  and  to  substitute  therefor  any  other 
appropriate  method  of  support  for  the  trolley  wire  to  be 
attached  to  the  pole* 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  630 

RESOLVED,  By  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  that  pursuant  and  subject  to  all 
the  terms,  conditions  and  provisions  of  Chapter  373  of  the 
California  Statutes  of  1913  and  all  amendments  thereto  re- 
lating to  domestic  water  supplies,  application  by  this  City 
be  made  to  the  State  Board  of  Health  of  the  State  of  Calif- 
ornia for  a  permit  to  use  water  for  domestic  purposes  from 
the  Hetch  Hetchy  Water  Supply,  having  its  source  in  the 
Sierra  Nevada  Mountains  in  the  Yosemite  National  Park.  The 
water  is  collected  from  the  catchment  area  in  two  storage 
reservoirs,  Hetch  Hetchy  on  the  Tuolumne  River  at  elevation 
3720  feet  and  Lake  Eleanor  on  Eleanor  Creek,  a  tributary 
of  Tuolumne  River,  at  an  elevation  of  4660  feet.    The  water  is 
released  from  the  Hetch  Hetchy  Reservoir  and  flows  12  miles 
down  the  Tuolumne  River,  where  it  is  diverted  into  a  tunnel 
and  carried  18.8  miles  to  the  Priest  Reservoir,  thence  through 
the  Moccasin  Creek  Power  House  to  Moccasin  regulating  res- 
ervoir, which  is  built  across  Moccasin  Creek.  25-9  square 
miles  drainage  area  of  said  Moccasin  Creek  also  drains  into 
the  regulating  reservoir.  From  this  point  the  water  runs 
in  closed  tunnel  or  conduit  a  distance  of  115.9  miles  to 
Crystal  Springs  Reservoir  in  San  Mateo  County  and  is  there 
combined  with  the  waters  of  the  Water  Department  now  serving 
the  City  of  San  Francisco.    That  the  manager  of  utilities 
of  said  Public  Utilities  Commission  be  and  is  hereby  author- 
ized and  directed  to  cause  the  necessary  data  to  be  prepared 
and  investigations  to  be  made  and  in  the  name  of  said  City 
and  County  of  San  Francisco  to  sign  and  file  such  application 
with  the  said  State  Board  of  Health. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted  unan — 
imously: 

RESOLUTION  NO.  631 

WHEREAS,  the  construction  of  the  New  University  Mound 
Reservoir  in  the  City  and  County  of  San  Francisco  will 
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necessitate  the  removal  of  a  certain  telephone  line  and  poles 
of  the  Pacific  Telephone  and  Telegraph  Co.  now  situated  near 
the  southerly  line  of  Wayland  Street  between  University  and 
Bowdoin  Streets  and  the  rerouting  of  said  line  by  way  of 
Bowdoin,  Woolsey  and  University  Streets  to  connect  up  the 
present  line  around  said  reservoir,  and 

WHEREAS,  The  Pacific  Telephone  and  Telegraph  Co.  has  re- 
quested permission  to  install  anchorages  for  the  two  poles 
in  said  reconstructed  line-one  at  the  intersection  of  Bowdoin 
and  Wayland  Streets  and  the  other  at  the  intersection  of 
Bowdoin  and  University  Streets, 

NOW  THEREFORE,  BE  IT  RESOLVED,  That  the  Pacific  Telephone 
and  Telegraph  Co,  hereinafter  termed  "permitee",  be  and  is 
hereby  granted  permission  to  construct,  maintain  and  use  two 
anchorages  with  the  necessary  guy  wires  for  telephone  poles 
hereinafter  collectively  termed  "structure"  in,  over  and 
across  property  of  the  City  and  County  of  San  Francisco,  here- 
inafter termed  "City"  situated  in  the  City  and  County  of  San 
Francisco,  State  of  California,  more  particularly  described 
as  follows:  to-wit:- 

That  certain  tract  of  land  known  as  the  New  University  Mound 
Reservoir  Tract  bounded  by  Bacon,  Bowdoin,  Woolsey  and 
University  Streets. 

The  location  of  said  structures  on  said  tract  shall  be  as 
follows: 

An  anchorage  to  be  located  10  feet  west  of  the  westerly  line 
of  Bowdoin  Street  in  line  with  the  present  telephone  line  in 
Wayland  Street  to  support  one  pole  at  the  intersection  of 
Wayland  and  Bowdoin  Streets. 

An  anchorage  to  be  located  10  feet  east  of  the  easterly  line 
of  University  Street  in  line  with  the  present  telephone  line 
in  Wayland  Street  to  support  one  pole  at  the  intersection  of 
Wayland  and  University  Streets. 

This  permission  is  granted  subject  to  the  following  conditions 
and  shall  not  become  effective  until  receipt  by  this  Commission 
of  a  proper  endorsement  on  a  certified  copy  hereof  signed  by 
an  officer  of  said  permitee  thereunto  duly  authorized  accept- 
ing this  permit  subject  to  said  conditions: 

(1)  This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable  or 
assignable  without  the  approval  of  this  Commission,  and  is 
revocable  at  any  time  at  the  will  of  the  Commission 

(2)  The  said  structure  shall  be  used  solely  and  only  for  the 
purpose  aforesaid,  and  the  time  of  installation,  the  location 
and  the  manner  of  construction  shall  be  subject  to  the  ap- 
proval of  the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department. 

(3)  The  repair,  maintenance  and  alteration  of  the  permittee^ 
structure  aforesaid  shall  at  all  times  be  satisfactory  to 
said  General  Manager  and  Chief  Engineer  of  the  San  Francisco 
Water  Department. 

(4)  The  permitee  shall,  on  receipt  of  notice  so  to  do,  and 
within  such  reasonable  time  limit  as  may  be  fixed  by  said 
notice,  alter  said  structure  to  such  extent  as  may  be 
necessary  to  avoid  interference  thereof  with  any  pipe,  pipe 
line,  power  line  or  other  structure  now  or  hereafter  con- 
structed by  the  City,  or  with  any  operations  of  the  City,  or 
with  any  use  by  the  City  of  the  lands  affected  hereby,  or,  if 
so  agreed  by  the  permittee  and  the  General  Manager  of  the  said 
Water  Department,  the  permittee  may  pay  to  the  City  the  amount 
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of  any  expense  to  which  the  City  may  be  put  as  a  result  of 
such  interference. 

(5)  The  permittee  shall  at  all  times  keep  the  City's  lands 
in  safe  and  sightly  condition,  so  far  as  same  may  be 
affected  by  the  permiteefs  operations  hereunder. 

(6)  Neither  the  City,  nor  any  Commission,  Board  or  officer 
thereof  shall  be  held  responsible  or  liable  for  damage  to 
said  structure  from  any  cause  whatsoever. 

(7)  The  permittee  shall  be  responsible  and  liable  for  any 
and  all  damage  or  injury  to  persons,  property  or  structures 
due  directly  or  indirectly  to  the  construction,  operation, 
use  or  existence  of  said  structure  within  the  city's  lands 
and  shall  promptly  pay  any  just  claim  therefor, 

(8)  In  the  event  that  the  permittee  shall  fail  to  con- 
struct said  structure  within  six  (6)  months  from  and  after 
the  date  hereof,  or  shall  abandon  the  use  thereof,  or  shall 
not  use  the  same  for  any  period  of  two  consecutive  years, 
or  shall  fail,  neglect  or  refuse  to  observe  and  comply  with 
any  of  the  conditions  hereof,  or  in  the  event  that  this 
permission  shall  be  revoked,  then  all  rights  of  the  permittee 
hereunder  shall  forthwith  cease  and  determine, 

\9\    Should  the  permittee  fail  or  neglect  to  do  within 
reasonable  time  any  work  required  to  be  done  by  the  permittee 
under  the  conditions  hereof,  this  Commission  shall  have 
the  power  to  do  said  work  at  the  expense  of  the  permittee 
which  expense  the  permittee  shall  pay  on  demand. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commission- 
er Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  632 

RESOLVED,  That  this  Commission  revoke  the  authorization 
of  V,  E.  Perry  of  the  San  Francisco  Water  Department  to  sign 
checks  drawn  on  Consumers  Deposit  Account  and  on  the  Con- 
sumers Adjustment  Account; 

BE  IT  FURTHER  RESOLVED,  That  A,  M.  Cooley  is  hereby 
authorized  to  sign  checks  drawn -on  the  hereinabove  described 
accounts  of  the  San  Francisco  Water  Department, 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Com- 
missioner Eddy,  the  following  resolution  was  adopted  un- 
animously: 

RESOLUTION  NO.  633 

RESOLVED,  That  this  Commission  hereby  approves  the 
purchase  of  certain  lands  hereinafter  specified,  and  re- 
quests the  Board  of  Supervisors  of  the  City  and  County  of 
San  Francisco  to  adopt  the  following  resolution  authorizing 
the  acceptance  of  deeds: 

RESOLVED,  That  the  City  and  County  of  San  Francisco 
accept  deeds  from  the  following  named  parties  to  certain 
lots  required  for  the  Sunset  Reservoir,  San  Francisco,  and 
that  the  sums  set  forth  opposite  their  names  be  paid  for 
said  land  from  the  1933  Water  Distribution  Bond  Fund 
Appropriation  No.  93:905:00: 


Hannah  Marx,  et,  al.  $250.00 

Lot  5>  Assessors  Block  214-4 
Chas.  G.  Durand  900.00 

Lots  27  &  32, Assessor1 s  Block  2109 
Conrad  B.  Sovig  2450.00 

Lots  11  &  18,  Assessor's  Block  2107 
Percy  D.  Tyler  500.00 

Lot  17,  Assessor's  Block  2108 
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On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commission- 
er Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO,  63 A 

RESOLVED,  That  this  Commission  request  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  the  adoption  of  the 
following  ordinance: 

Appropriating  $40,000.00  out  of  the  Emergency  Reserve 
Fund  for  equipment  for  lighting  Tenth  street  from  Division 
street  to  Market  street,  and  other  streets,  and  declaring 
the  existence  of  an  emergency. 

Be  it  ordained  by  the  People  of  the  City  and  County  of 
San  Francisco  as  follows: 

Section  1:    The  Public  Utilities  Commission  having  re- 
nhe  May°r  to  recommend  that  an  appropriation  of 
#40,000.00  out  of  the  Emergency  Reserve  Fund  be  made  for 
the  purpose  of  supplying  equipment  for  the  lighting  of 
Tenth  street  from  Division  street  to  Market  street?  Fell 
street  from  Market  street  to  Van  Ness  Avenue,  and  Bryant 
and  Harrison  streets  from  Fifth  street  to  Tenth  street 
S?7-i??f  MaX0r  concurring  in  the  recommendation  of  the  Public 
Utilities  Commission  and  advising  the  Board  of  the  necessity 
1%  ™e  *ame>  there  is  hereby  appropriated  the  sum  of 
|>4O>000.00  out  of  the  Emergency  Reserve  Fund  for  equipment 
for  lighting  the  streets  described  herein. 

th^l£!^2:  DSaid  SUS.  °£  f^OOO.OO  is  appropriated  from 
the  Emergency  Reserve  Fund  for  the  reason  that  the  supplying 

il  IoJ« equ}P»ent         the  lighting  of  the  streets  described 
in  bection  1  hereof  is  necessary  for  the  preservation  of 

San  Franciscof6ty  °f  th6  people  of  the  City  and  County  of 

Section  3:    This  ordinance  is  passed  as  an  emergency 
ordinance,  and  the  Board  of  Supervisors  by  its  vote  by  which 
the  ordinance  is  passed  does  hereby  declare  that  an  actual 
emergency  exists  which  necessitates  the  ordinance  becoming 
effective  immediately,  the  nature  of  said  emergency  being 
?Lf?H?WS:.Tha?  the  above  mentioned  streets  are  without 

llolU  o?%hf  *^hting  thVame,  and  that  the  safety  of  the 
people  of  the  City  and  County  demands  the  said  equipment  for 
lighting  be  installed  forthwith.  4    p  Ior 

rm-c^?1  m°H?n  0f  C^issioner  Mc  Callum,  seconded  by  Com- 
^imousi?        '         followin*  resolution  was  adopted 

RESOLUTION  NO.  6jjj 

Whereas,  This  Commission  is  in  receipt  of  the  following 
61  ^n^rRBarret^  &0HilP-Contractor  forSFWD  Contract  No?g 
No!  l5lo!2a^eSerV°lr      PP  7  Line>  Federal  Works  Project 

"*n  the  submission  of  our  bid  to  your  Commission  on 
BwU ab^e,mentioned  project  we  inserted  the  name  of  Piombo 
Bros,  to  do  all  excavating  and  backfilling  of  trench  work 
for  approximately  $10,830.00.    When  our  figures  were  made 
Si**  72?  contemplated  that  we,  ourselves,  would  execute 

build?n^ea^nf  °,LtTenChe^  tAe  suPP^tiAg  of  ca?Xtracks, 
ouiidings,  pipe  and  sewer  lines  and  other  lines  of  the 

t  JjTen™  utilities  of  San  Francisco  that  may  be  encoun- 

oflt^L^Z  PealiZe  ^at  this  is  not  a  Practical  method 
of  handling  the  work  as  both  branches  of  work  must  be 

done  simultaneously  and  the  responsibility  placed  upon  one 
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individual.    With  this  in  mind,  we  negotiated  with  Piombo 
Bros,  and  they  are  agreeable  to  taking  over  the  additional 
work  as  an  extra  to  their  original  contract.    The  amount 
involved  is  the  sum  of  $1.26315  per  lineal  foot  of  trench 
and  we  would  ask  that  you  kMLy  grant  us  permission  to  enter 
into  this  extra  to  their  original  contract  covering  this 
additional  work." 

NOW    THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  accede 
to  the  request  of  Barrett  &  Hilp  to  extend  their  contract 
with  Piombo  Bros,  as  hereinabove  outlined. 

p-n™  211  ?ut:L?\?f  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  6  36 

RESOLVED,  That  the  contract  for  the  following  public 
!5I  rf?  be  5e£formed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco,  in  pursuance  of  the 
provisions  of  the  Charter  of  said  City  and  County  to  wit? 

FOR  CONSTRUCTING  A  LEVEE  FOR  EXTENSION  OF  LANDING 
FIELD,  SAN  FRANCISCO  AIRPORT,  AIRPORT  CONTRACT  NO 
31,  FEDERAL  PUBLIC  WORKS  DOCKET  1538-1 

be,  and  the  same  is  hereby  awarded  to  Piombo  Bros.  Co.  it 
f®fLi!  lowest  regular  and  responsible  bidder  therefor,  at 
stlted^*         g  U       Prices  for  the  estimated  quantities 

Item  No  nniTp£-i0n  °f  Item'  Estimated  Quantities  Total  Amt 
Item  No.  Unit  Prices  _  for  Item 

1  Constructing  levee,  140,000  cubic  yards 
at  fifty  five  and  two-tenths  cents 

($0,552)  per  cubic  yard  $77,280.00 

2  Constructing  spillway,  10  thousand  feet 
boa  rd  measure,  at  one  hundred  dollars 
($100.00)  per  thousand  feet  board 

measure  1,000.00 
,       The  total  amount  of  the  contract  on  the  basis  of  the 
l7S280?00?UanUtieS  S6t  f°rth  in  the  ^Pacifications  is 

hereb^drejec?ed?r  ^  the  abOVe  described  works  are 

AirporteBondSst-1933t!liS  ****  ±S  *°  *  b0rne  fr°m  fundS  °f  the 

On^ motion  of  Commissioner  Mc  Callum,  seconded  by 
Smoisly:  followinS  resolution  was  adopted 

RESOLUTION  NO.  637 

is  hp^LVEDtJh?t  5he  sum  of  ^60.30,  be  and  the  same 
Plp??S?*r  authorized  to  be  paid  to  the  Pacific  Gas  and 
£?f    n°  Company  as  a  contribution  on  the  part  of  the 
v    lacllff  ST t  ,in  *e\tleraent  of  the  caseof  Susannt  Iso 
San  Swi?.S      a?d  E*ectric  Company,  City  and  County  of 

fne  In  n^S°°%et;  lb'  No'  251285>  the  said  sum  represent- 
ing 50  per  cent  of  the  amount  for  which  said  case  was 
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settled.    The  payment  of  the  said  sum  of  $2,660.30  is 
authorized  to  be  made  on  the  consideration  that  the 
plaintiff  above  designated  will  execute  to  the  City  and 
County  of  San  Francisco  a  satisfaction  in  full  of  all 
claims  and  demands  of  any  nature  whatsoever  arising  out 
of  that  certain  accident  caused  by  an  explosion  of  gas 
at  Twenty-third  and  De    Haro  Streets,  San  Francisco,  on 
or  about  December  16,  1933. 

Thereupon  the  meeting  adjourned  to  resume  at  the  call  of 
the  chair. 
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MINUTES  OF  THE  SEVENTY  FIRST  REGULAR  MEETING 
OF  THE  PUBLIC  UTILITIES  COMMISSION  IN  ROOM  282 
 CITY  HALL  -  OCTOBER  22.  1934  


The  following  members  were  present: 

Commissioners  Byington,  Filmer,  Eddy,  Mc  Callum,  Murphy 
President  Lewis  F.  Byington,  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  minutes  of  the  70th.  regular  meeting  held  October 
8,  1934  were  approved. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Eddy,  the  following  were  approved  for  payment: 

Approval  of  Recommendation  for  Contract  Payment  dated 

October  2,  1934,  for  the  CONSTRUCTION  OF  MOCCASIN  DORMITORY,  ...  i 

HHWS,  Contract  No,  147  to  L.  Ubels  in  amount  $2,729.70. 

Approval  of  Recommendation  for  Contract  Payment  dated  October 
12,  1934  for  THE  CONSTRUCTION  OF  BAY  CROSSING  PIPE  LINE  NO. 
2,  SFWD  Contract  No.  46,  Sections  A&B,  FEDERAL  PUBLIC  WORKS 
Project  No.  1510-1-A,  to  Western  Pipe  &  Steel  Co.  in  amount 
$40,369,90. 

* 

Approval  of  Certificate  of  Acceptance  and  Final  Payment 
dated  October  16,  1934  for  INSTALLATION  OF  ORNAMENTAL  STREET 
LIGHTING  SYSTEM-MERCED  MANOR  to  Central  Electric  Co.  in 
amount  $3>650.00. 


On  motion  of  Commissioner  Filmer,  seconded  by  Commission- 
er Murphy,  the  following  resolution  was  adopted  unanimously: 

Resolution  No.  638 

WHEREAS,  The  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing 
of  certain  lands  under  the  control  of  the  San  Francisco 
Water  Department,  as  hereinafter  set  forth: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does 
approve  the  terms  and  conditions  of  the  said  leases  and 
authorizes  the  execution  of  same  as  follows: 

FRANK  MENDOZA:  Lots  Nos.  6-7-8-9-10-11  of  Section  33,  T.  4, 
S.  Range  1  East  MDB&M.    That  portion  of  the  N  1/2  of  Sec. 
4>  Township  5,  S.  Range  1  E  MDB&M.    That  portion  of  Sec.  3 
west  of  Calaveras  County  Road.    That  portion  of  the  E  1/2  of 
Sec.  4,  S  of  Haynes  Gulch.    The  E  1/2  of  the  NE  quarter  of 
Sec.  9.    Sec.  10  west  of  Calaveras  Road.    Sections  of  lots 
52-53-54  of  the  Ex  Mission  San  Jose.    The  above  described 
parcels  containing  about  1545  acres  more  or  less  for  the 
Full  term  and  period  of  three  years  from  and  including  the 
first  day  of  November,  1934  to  and  including  the  thirty  first 
day  of  October,  1937.    The  rental  for  the  first  lease  year 
will  be  $633.25  and  for  each  lease  year  thereafter,  rental 
will  be  based  on  the  selling  price  of  cattle,  with  $633.25 
as  a  minimum. 
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ANTON  THOMASA11  those  portions  of  Lots  4  &  5,  Sunol  portion 
of  the  Rancho  El  Valle  de  San  Jose.    Certain  portions  of  Lot 
6  of  the  Sunol  portion  of  the  Rancho  El  Valle  de  San  Jose  and 
certain  portions  of  Lot  1  of  the  Sunol  Portion  of  the  Rancho 
El  Valle  de  San  Jose;  the  above  containing  1750  acres,  more  or 
less  for  the  full  term  and  period  of  three  years  from  and 
including  the  first  day  of  November,  1934  to  and  including  the 
thirty  first  day  of  October,  1937.    The  rental  for  the  first 
lease  year  will  be  $1,275.00  and  for  each  lease  year  there- 
after rental  will  be  based  on  the  selling  price  of  cattle, 
with  a  minimum  of  $1,275.00. 

A.  J.  SANTOS    That  certain  portion  of  the  NE  quarter  of  Sec. 
3  bounded  on  the  west  by  the  farmed  bench  land  of  Calaveras 
Creek;  the  west  half  of  the  NW  quarter  of  Section  2,  east  of 
the  farmed  benchland;  all  in  T  5,  So.  Range  1  East  MDB&M, con- 
taining 220  acres,  more  or  less,  for  the  full  term  and  period 
of  three  years  from  and  including  the  first  day  of  November 
1934  to  and  including  the  thirty  first  day  of  October,  1927. ,3> 
The  rental  for  the  first  lease  year  will  be  $127.50  and  for 
each  lease  year  thereafter  rental  will  be  based  on  the  selling 
price  of  cattle  with  a  minimum  of  $127.50. 

S.  C0ZZ0LIN0:That  certain  portion  of  the  lessor* s  Millbrae 
Reservoir  lot  bounded  by  the  north  by  the  roadway  to  the  Union 
League  Golf  Club,  on  the  east  by  a  line  parallel  to  the  wester- 
ly boundary  line  of  said  lot;  on  the  south  by  the  south  bound- 
ary line  of  said  lot;  on  the  west  by  a  line  parallel  to  the 
westerly  boundary  line  for  the  full  term  and  period  of  one  year 
from  the  first  day  of  November,  1934  for  $150.00  payable  semi- 
annually: 

THOS.  V.  PERRY:  For  parcels  of  land  in  Township  5,  S  Range  1 
East;  portions  of  lots  6-7-8  of  the  Sunol  portion  of  the 
Rancho  El  Valle  de  San  Jose;  portions  of  lot  No.  11  of  the 
Sunol  portion  of  the  Rancho  El  Valle  de  San  Jose  and  portions 
of  Lot  No.  1  of  the  Sunol  Portion  of  the  Rancho  El  Valle  de 
San  Jose  bounded  on  the  north  by  the  Vallecitos  County  Road; 
the  above  entire  area  containing  1980  acres,  more  or  less  and 
for  the  full  term  and  period  of  three  years  from  the  first  day 
of  November,  1934  at  a  rental  of  $1583.75  for  the  first  lease 
year  and  for  each  lease  year  thereafter  rental  will  be  based 
on  the  selling  price  of  cattle  with  a  minimum  of  $1583.75  to 
apply. 

HUGH  S.  WALKER:  Portions  of  Lots  4  and  5  South  of  the  northerly 
bank  of  the  San  Antonio  Creek  in  the  Sunol  portion  of  the 
Rancho  El  Valle  de  San  Jose;  portions  of  Lot  9  of  the  Sunol 
portion  of  Rancho  El  Valle  de  San  Jose;  portions  of  Lot  No.  3 
of  the  same  tract;  and  lots  1  &  2  of  Sec.  17 ,  Township  4  So. 
Range  2,  East  MDB&M,  Section  19  and  20,  also  lots  1  and  2, 
the  NE  1/4  and  the  N  1/2  of  SE  1/4  of  Section  30,  of  the 
same  township;  i.e.,  Township  4,  South  Range  2  East  MDB&M; 
the  entire  are  hereinabove  described  containing  2300  acres 
more  or  less  for  the  full  term  and  period  of  three  years  from 
the  first  day  of  November,  1934,  for  $1755.66  for  the  first 
lease  year  and  for  each  lease  year  thereafter  the  rental  will 
be  based  on  the  selling  price  of  cattle  with  a  minimum  of 
$1755.66  to  apply. 

Jos.  J.  Boree    Portion  of  subdivision  "D"  of  the  Sunol  portion 
of  the  Rancho  El  Valle  de  San  Jose,  known  as  the  "L.L.Bockman 
purchase",  for  the  full  term  and  period  of  one  year  from  the 
first  day  of  October  1934;  consideration  $60.00  cash  and  a 
share  of  crops  as  shown  in  detail  in  the  lease. 
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LOUIS  F.  FUCHS:  Portions  of  Lots  44  and  lf>  of  the  Bernal 
portion  of  the  Rancho  El  Valle  de  San  Jose,  containing  40 
acres  more  or  less  for  a  period  of  one  year  from  November 
1,  1934.  at  a  cash  rental  of  $909.50. 

fij  SULLIVAN;    Portion  of  Lot  3  of  the  Sunol  portion  of  the 
Rancho  El  Valle  de  San  Jose,  containing  190  acres,  more  or 
less  for  the  full  term  and  period  of  three  years  from  the  first 
day  of  November  1934  at  a  cash  rental  of  $148.75,  thereafter 
the  rental  to  be  based  on  the  selling  price  of  cattle  with 
a  minimum  of  $148.75. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  639 

RESOLVED,  That  this  Commission  approve  the  agreement 
between  the  California  School  of  Mechanical  Arts  and  this 
Commission  whereby  the  Municipal  Railway  is  permitted  to 
install  and  maintain  three  trolley  poles  along  the  eastern 
line  of  the  school  property  fronting  on  Potrero  Avenue 
between  Sixteenth  and  Seventeenth  Streets  subject  to  the  fol- 
lowing conditions: 

That  the  grantee  shall  install  and  maintain  said  poles  at 
their  own  cost  and  expense 5  grantee  shall  save  and  protect 
the  grantor  from  and  reimburse  it  for  any  and  all  loss,  ex- 
pense, damage  or  liability  arising  in  any  manner  or  connected 
in  any  manner  with  any  act  or  ommission  in  connection  with 
the  installation,  construction  or  maintenance  of  the  same. 

That  the  grantor  shall  have  the  right  at  any  time  or  times 
to  remove  any  or  all  of  said  poles  and  to  substitute  therefor 
any  other  appropriate  method  of  support  for  the  trolley  wire 
to  be  attached  to  said  poles;  the  cost  of  said  removal  and 
replacement  to  be  paid  by  grantee. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  640 

RESOLVED,  That  Resolution  No.  510,  approved  by  this 
Commission  May  14,  1934,  authorizing  certain  employees  to 
receive  and  receipt  for  salary  warrants  on  the  Controller's 
Office  be  amended  by  striking  out  the  name  of  Eugene  L. 
Packard,  deceased  and  substituting  therefor  the  name  of  Merlin 
L.  Henry  -  Municipal  Railway. 

on  Motion  of  Commissioner  Mc  Callum,  seconded  by  Commiss- 
ioner Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  641 

RESOLVED,  That  the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  in  pursuance  of  the 
provisions  of  the  Charter  of  the  said  City  and  County  to  wit: 

FOR  THE  LAYING  OF  6  INCH  AND  8  INCH  CAST  IRON  MAINS 
IN  THE  AREA  FROM  DIVISION  ST.  TO  ESMERALDA  AVE.  AND 
FROM  MISSION  ST.  TO  IOWA  ST.  SAN  FRANCISCO  WATER  DE- 
PARTMENT SPECIFICATION  W.  D.  51,  FEDERAL  PUBLIC  WORKS 
PROJECT,  DOCKET  1510-3-B-3 

be,  and  the  same  is  hereby  awarded  to  PACIFIC  PAVEMENTS  CO. 
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LTD.  they  being  the  lowest  regular  and  responsible  bidders 
for  said  work,  at  the  following  unit  prices  for  the  estimated 
quantities  stated: 

Item    Description  of  Item,  Estimated  Quantities       Total  Amt. 
No.      Unit  Price.   For  Item 

1      Excavation  and  backfill  for  6"  and  8"  Pipe, 
trench  17"  wide  by  36"  deep;  25,600  lineal 
feet  at  Sixty-five  and  one-half  cents 

.655)  per  linear  foot.  $16,768.00 


Additional  excavation  and  backfill;  410 

cu.  yds  at  Three  dollars  ($3.00)  per  cu.yd.  1,230.00 

Additional  pavement  removal  and  replacement; 
1,000  square  feet  at  Thirty  two  and  one  half 
cents  (|  .325)  per  square  foot.  325.00 

Installing  of  pipe: 

(a)  21,750  lineal  feet  of  six  inch  bell  and 
spigot  cast  iron  pipe  at  Eleven  and  onehalf 

cents  ($.115)  per  linear  foot.  2,501.25 

(b)  3,850  lineal  feet  of  eight  inch  bell  and 
spigot  cast  iron  pipe  at  Twelve  and  one  half 

cents  (.125)  per  linear  foot  481.25 

Installing  of  fittings,  gate  valves,  etc 
15,500  lbs  at  one  and  one  half  cents 

.015)  per  pound  232.50 


6  Making  joints-for  pipe  and  fittings;  3,800 
lineal  feet  bell  and  spigot  joints  at  Forty- 
one  cents  ($.41)  per  linear  foot.  1,558.00 

7  Repavement,  37,300  square  feet  at  Twenty  two  and 

one  half  cents  ($.225)  per  square  foot.  8,392.50 

8  Connections-Work  to  be  done  by  the  San  Fran- 
cisco Water  Department  for  lump  sum  of 

$6,200.00.  6.200.00 

TOTAL  AMOUNT  OF  BID  $37,688.50 


And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

The  cost  of  this  work  is  to  be  borne  from  the  funds  of 
the  Water  Distribution  Bonds  -  1933. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commiss- 
ioner Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  642 

RESOLVED,  That  the  Contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco  in  pursuance  of  the  provi- 
sions of  the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  6  INCH  AND  8  INCH  CAST  IRON  MAINS 
IN  THE  AREA  FROM  OCEAN  AVE.  TO  ALEMANY  BLVD  AND 
FROM  JUNIPER0  SERRA  BLVD  TO  LEE  AVE.  SAN  FRANCISCO 
WATER  DEPARTMENT  SPECIFICATION  W.  D.  50  FEDERAL 
PUBLIC  WORKS  PROJECT,  DOCKET  1510-3-B4 

be  and  the  same  is  hereby  awarded  to  the  Lowrie  Paving  Co.  Inc. 
they  being  the  lowest  regular  and  responsible  bidders  for  said 
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work,  at  the  following  unit  prices  for  the  estimated  quantities 
stated: 

Item  Description  of  Item,  Estimated  Quantities,         Total  Amt» 
No,    Unit  Price   For  Item 

1  Excavation  and  backfill  for  6"  and  8"  Pipe, 
trench  17"  wide  by  36"  deep;  37,160  lin.  ft, 

at  Thirty  cents  ($.30)  per  lineal  foot  $  11,148,00 

2  Additional  excavation  and  backfill;  580  cu. 

yds  at  Sixty  cents  ($.60)  per  cu.  yd,  34-8,00 

3  Additional  pavement  removal  and  replacement; 
1,500  sq.  ft.  at  Thirty  cents  ($.30)  per 

square  foot.  450,00 

4  Installing  of  Pipe 

(a)  30P70  linear  feet  of  six  inch  bell  and  spigot 
cast  iron  pipe  at  Eight  cents  ($«08)  per  linear 

foot,  2,405.60 

(b)  7,090  linear  feet  of  eight  inch  bell  and 
spigot  cast  iron  pipe  at  Eight  cents  ($,08) 

per  linear  foot,  567,20 

5  Installing  of  fittings,  gate  valves,  etc.  17,700 

lbs  at  one  cent  ($,01)  per  pound  177.00 

6  Making  joints-bell  and  spigot,  4>820  lineal  feet 

at  Sixty  cents  ($.60)  per  linear  foot  2,892.00 

7  Repavement,  58,000  square  feet  at  Thirty  cents 

($.30)  per  square  foot.  17,400,00 

8  Connections-Work  to  be  done  by  the  San  Fran^ 
Cisco  Water  Department  for  lump  sum  of 

$6,300.00  6.300.00 

TOTAL  AMOUNT  OF  BID  $41,687.80 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

The  cost  of  this  work  is  to  be  borne  from  the  funds  of  the 
Water  Distribution  Bonds  -  1933. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commis- 
sioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  643 

RESOLVED,  That  the  Contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  in  pursuance  of  the  provisions 
of  the  Charter  of  the  said  City  and  County,  to-wit: 

EXCAVATION  AND  EMBANKMENT  FOR  THE  UNIVERSITY  MOUND 
RESERVOIR-SAN  FRANCISCO  WATER  DEPARTMENT  SPECIFI- 
CATION W.  D.  64,  FEDERAL  PUBLIC  WORKS  PROJECT, 
Docket  No.  1510-4a 

be,  and  the  same  is  hereby  awarded  to  Granf ield,Farrar  &  Carl in 
they  being  the  lowest  regular  and  responsible  bidders  for  said 
work,  at  the  following  unit  prices  for  the  estimated 
quantities  stated: 
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Item  Description  of  Item,  Estimated  Quantities,       Total  Amt, 
No.    Unit  Price    for  Item 

1  Moving  caretaker* s  residence,  for  the  lump 
sum  price  of  Seven  hundred  and  fifty  dollars 

($750.00)  |  ?5CU00 

2  Excavation  and  disposal  of  surplus  material 
250,000  cubic  yards  at  Twenty  two  cents 

.22)  per  cubic  yard.  55,000.00 


Construction  of  embankment.  170,000  cubic 
yards  at  Seventeen  cents  ($.17)  per  cubic  yard 


28,900,00 


4  Providing  and  operating  rolling  equipment, 

2,500  hours  at  Four  dollars  ($4.00)  per  hour  10,000.00 

5  Structure  excavation,  500  cubic  yards  at 

Seventy  cents  ($.70)  per  cubic  yard  350.00 

6  92nSret?  work>  75  cubic  yards  at  Fifteen  dollars 
C$15.00)  per  cubic  yard  1,125.00 

7.  Six  inch  tile  drain,  1,500  lineal  feet  at 

Sixty  cents  ($.60)  per  linear  foot  900.00 

Total  Amount  Of  Bid  $97,025.00 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

4-u    mT?e  c2?t  of  this  work  is  t0  be  borne  from  the  funds  of 
the  Water  Distribution  Bonds  -  1933. 

™*,r  ^v*0^??  °*  Commissioner  Filmer,  seconded  by  Commissioner 
t,aay,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  644 

RES2PED*  That  the  Y°udall  Construction  Company  and  the 
Western  Pipe  &  Steel  Company  be  permitted  to  have  their  em- 
ployees work  for  a  period  not  to  exceed  8  hours  per  day 
between  Monday  and  Friday  inclusive  of  each  week,  in  the  event 
that  inclement  weather  or  unavoidable  delays  should  retard 
the  construction  of  the  Bay  Crossing  Pipe  Line  and  cause  the 
employees  on  any  working  day  not  to  complete  6  hours  of  labor 
Zlli:     nny  2A  £ours  from  Monday  to  Friday  inclusive  of  each 

+1    nr2^de^  ,nowever>  that  consent  of  representatives 
of  the  Public  Works  Administration  of  the  United  States  of 
America  to  the  extension  of  hours  per  day  be  obtained.  The 
said  extension  of  hours  per  day  within  which  employees  may  be 
engaged  in  their  duties  is  designed  only  for  the  purpose  of 

nrnn^ri?!  ™pl?y?eS  t(?  make  up  time  lost  by  inclement  weather 
or  unavoidable  delays  in  any  one  week,  which  time  is  to  be 
made  up  in  the  succeeding  20  days. 

Fddv  °?^°^?n  Commisnsioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  64,5 

»^J^mAr>  lhe  ?ity  and  County  of  San  Francisco  under 
of  qnn^fr-f    Resolut^  N°-  2W  (New  Series)  of  the  Board 
?wi uP?rYls?rs  accepted  a  certain  deed  dated  November  21,  1925 
from  Edwin  T.  Jasper,  et  al.,  to  a  sub-surface  easement  for 
a  portion  of  the  Foothill  Tunnel  of  the  Hetch  Hetchv  Aaueduct 
m  Tuolumne  County,  California;  and,  7  Aqueduct 


485 


486 


WHEREAS,  said  deed  provides  that  under  certain  condi- 
tions if  the  natural  flow  of  water  in  any  springs  on  the  land 
of  the  grantors  shall  disappear  or  diminish,  the  City  shall 
furnish  to  the  Grantors  a  continuous  supply  of  water  suf- 
ficient for  the  present  domestic,  irrigation  and  stock  water- 
ing requirements  of  the  Grantors:  and, 

WHEREAS,  said  deed  provides  a  time  limit  for  the  ascer- 
tainment of  the  amount  of  any  damage  which  may  be  caused  by 
the  disappearance  or  diminution  of  the  natural  flow  of  water 
in  said  springs;  and, 

WHEREAS,  said  time  limit  was  extended  to  October  1,  193-4, 
by  Resolution  No,  1288  of  this  Board,  adopted  February  13, 
1934;  and, 

WHEREAS,  said  Edwin  T.  Jasper,  et  al.  have  requested 
the  Director  of  Property  to  further  extend  said  time  limit 
to  October  1,  1935  and  the  Public  Utilities  Commission  has 
recommended  the  further  extension  of  said  time  limit, 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  the  Mayor  and  the 
Clerk  of  the  Board  of    Supervisors  are  hereby  authorized  and 
directed  to  execute  on  behalf  of  the  City  and  County  of  San 
Francisco  duplicate  counterparts  of  a  written  agreement  dated 
October  9,  1934  between  Edwin  T.  Jasper,  et  al.,  and  City 
and  County  of  San  Francisco  a  municipal  corporation,  extend- 
ing said  time  limit  of  said  deed  to  and  until  October  1,1935 
subject  to  all  conditions  contained  in  said  deed,  except  as 
expressly  modified  in  said  agreement. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  646 

WHEREAS,  The  City  and  County  of  San  Francisco,  a  muni- 
cipal corporation,  under  authority  of  Resolution  No.  25673 
(New  Series)  of  this  Board,  accepted  a  certain  deed  dated 
August  10,  1926,  from  Veranus  Ellinwood,  et  ux.  to  an  ease- 
ment for  a  portion  of  the  Foothill  Tunnel  of  the  Hetch  Hetchy 
Aqueduct  in  Tuolumne  County,  California;  and, 

WHEREAS,  said  deed  provides  that  under  certain  conditions 
if  the  natural  flow  of  water  in  any  springs  on  the  lands  of 
the  grantor  shall  disappear  or  diminish,  the  City  shall 
furnish  to  the  grantor  a  continuous  supply  of  water  suf- 
ficient for  the  present  domestic,  irrigation  and  stock  water- 
ing requirements  of  the  grantor;  and, 

WHEREAS,  said  deed  provides  a  time  limit  for  furnishing 
said  water  and  for  the  ascertainment  of  the  amount  of  any 
damage  which  may  be  caused  by  the  disappearance  or  diminution 
of  the  natural  flow  of  water  in  said  springs;  and, 

WHEREAS,  this  Board  by  Resolution  No.  1138  extended  said 
time  limit  to  October  1,  1934;  and, 

WHEREAS,  said  Veranus  Ellinwood,  has  requested  the 
Director  of  Property  to  further  extend  said  time  limit  to 
October  1,  1935  and  the  Public  Utilities  Commission  has  rec- 
ommended the  extension  of  said  time  limit. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Mayor  and  the 
Clerk  of  the  Board  of  Supervisors  are  hereby  authorized  and 
directed  to  execute  on  behalf  of  the  City  and  County  of  San 
Francisco,  duplicate  counterparts  of  a  written  agreement 
dated  October  7,  1934,  between  Veranus  Ellinwood,  et  ux. 
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and  the  City  and  County  of  San  Francisco,  a  municipal  cor- 
poration extending  said  time  limit  of  said  deed  to  and  until 
October  1,  1935,  subject  to  all  conditions  contained  in  said 
deed,  except  as  expressly  modified  in  said  agreement, 

RESOLUTION  NO.  647 

WHEREAS,  the  people  of  San  Francisco  are  uniting  in  a 
celebration  to  be  held  October  28,  1934,  and  which  will  mark 
the  completion  of  the  Hetch  Hetchy  Project  and  the  delivery 
of  water  into  Crystal  Springs  reservoir  through  the  Pulgas 
Tunnel  outfall;  and, 

WHEREAS,  in  connection  with  the  said  celebration  and 
ceremonies  the  committee  in  charge  has  determined  upon  the 
erection  of  a  reproduction  of  the  Sunol  Water  Temple  at  the 
Pulgas  Tunnel  outfall;  and, 

WHEREAS,  this  celebration,  commemorating  the  delivery 
of  the  Hetch  Hetchy  water,  will  redound  to  the  great  benefit 
and  welfare  of  the  people  of  San  Francisco;  and, 

WHEREAS,  time  will  not  permit  the  completion  of  the  said 
Water  Temple  by  the  date  set  for  the  celebration,  if  the 
usual  contract  procedure  calling  for  bids  for  this  work  is 
carried  out, 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission 
hereby  declares  that  an  emergency  exists  and  orders  and 
directs  that  the  Manager  of  Utilities  take  steps  to  cause 
the  improvement  to  be  executed  in  the  most  expeditious 
manner.    Said  emergency  is  declared  in  consonance  with  Sec- 
tion 10,  Ordinance  No,  9.0871. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  foregoing  Resolution  which  was  signed  by  all 
members  of  the  Commission  under  date  of  October  11,  1934  is 
hereby  ratified. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  648 

RESOLVED,  That  this  Commission  hereby  approves  the 
purchase  of  certain  lands  hereinafter  specified,  and  requests 
the  Board  of  Supervisors  of  the  City  and  County  of  San  Fran- 
cisco to  adopt  the  following  resolution  authorizing  the 
acceptance  of  deeds: 

RESOLVED,  That  the  City  and  County  of  San  Francisco 
accept  deeds  from  the  following  named  parties  to  certain  lots 
in  San  Francisco,  required  for  the  Sunset  Reservoir,  and  that 
the  sums  set  forth  opposite  their  names  be  paid  for  said  land 
from  the  1933  Water  Distribution  Bond  Fund,  Appropriation 
No.  93:905:05. 

Anglo  California  Securities  Co,  $  650.00 

Lot  7,  Assessor's  Block  2108 
A,  G.  Plumb,  et  ux.  1300.00 

Lot  20,  Assessor's  Block  2108 
Elvira  K.  Saladana,  et  al.  650.00 
Lot  47,  Assessor's  Block  2109 
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On  motion  of  Commissioner  Filmer, seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  649 

RESOLVED,  That  this  Commission  request  the  Mayor  to 
request  the  Board  of  Supervisors  to  authorize  the  transfer 
of  Lot  No.  7,  Assessors  Block  2110,  City  and  County  of  San 
Francisco  from  the  Board  of  Education  to  the  Public  Utilities 
Commission  for  use  as  part  of  the  Sunset  Reservoir  Site. 

BE  IT  FURTHER  RESOLVED,  That  the  sum  of  $3,300.00  be 
transferred  from  the  1933  Water  Distribution  Bond  Fund, 
Appropriation  No.  93:905:05  to  the  Board  of  Education  Reserve 
for  Land  Purchases  in  payment  for  said  land. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commis- 
sioner Mc  Callum,  the  following  resolution  was  adopted 
unanimously:  ffc**LhoM   6+9 & 

WHEREAS,  Frank  L.  Cassaretto  did  on  the  26th.  day  of 
December,  1933 >  recover  a  judgment  against  the  City  and 
County  of  San  Francisco  for  the  sum  of  $17,031.36  for  sup- 
plies furnished  the  City  and  County  of  San  Francisco  for  the 
construction  of  the  Hetch  Hetchy  Aqueduct  Tunnels,  which 
said  judgment  with  the  interest  thereon  since  the  date  of 
the  rendition  of  the  same  now  amounts  to  $18,024-. 6 9,  and, 

WHEREAS,  said  Frank  L.  Cassaretto  has  offered  to  accept 
the  sum  of  $15,  250.00  in  full  settlement  and  satisfaction 
of  all  amounts  due  on  account  of  said  judgment, 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  the  offer  of 
said  Frank  L.  Cassaretto  be  and  the  same  is  hereby  accepted 
and  the  said  sum  of  $15,250.00  be  paid  in  full  payment  and 
satisfaction  of  the  aforesaid  judgment. 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  of  the  City 
and  County  of  San  Francisco  is  hereby  requested  to  approve 
a  demand  in  the  above  mentioned  amount  against  1932  Hetch 
Hetchy  Bond  Funds-unallocated  in  payment  and  settlement  of 
the  aforesaid  judgment. 


Thereupon  the  Commission  began  hearings  on  the  question 
of  reduced  water  rates  and  the  following  persons  appeared. 

Mr.  E.  C.  Leighton,  Apartment  House  Owner  -  Mr.  Eugene  M. 
Fritz  of  the  Apartment  House  Association.  -  Mr.  F.  C. 
Hutchinson  representing  the  Western  Sugar  Refinery.  -  Mr. 
Thomas  Buckley  of  the  San  Francisco  Hotelmen  Association. 
Mr.  John  F.  Shea  of  the  California  Northern  Hotel  Assn. 
Mr.  Edward  Vandeleur  of  the  Central  Labor  Council. 
Mr.  E.  P.  E.  Troy,  Mr.  Siller  and  Mrs.  Eling. 


Thereupon  the  meeting  adjourned  to  resume  at  the  call 
of  the  chair. 
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MINUTES  OF  AN  ADJOURNED  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION  IN  ROOM  282, 
CITY  HALL    -    NOVEMBER  5.  193A 


The  following  members  were  present: 

Commissioners  Byington,  Filmer,  Eddy,  Mc  Callum,  Murphy, 
President  Lewis  F.  Byington,  presided. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  contract  payments  were  approved  for 
payment : 

Approval  of  Recommendation  for  Contract  Payment  dated  November 
1,  1934  for  Hauling  Sand,  Gravel  and  Cement  in  Coast  Range 
Division  of  the  Hetch  Hetchy  Aqueduct  to  Meyer  Rosenberg  in 
amount  $1,055.03. 

Approval  of  Certificate  of  Acceptance  and  Final  Payment  dated 
November  5,  1934-  for  the  Construction  of  Moccasin  Dormitory 
HHWS  Contract  No,  147  to  L.  Ubels  in  amount  $3,804.76. 

Approval  of  Recommendation  for  Contract  Payment  dated  November 
5,  1934  for  the  Construction  of  Bay  Crossing  Pipe  Line  No.  2 
Sections  "A&B",  SFWD  Contract  No.  4,6 -to  Western  Pipe  &  Steel 
Co,  in  amount  $191,160.36. 

Approval  of  Recommendation  for    Contract  Payment  dated  November 
5,  1934  for  the  Construction  of  Bay  Crossing  Pipe  £ine  No.  2, 
Section  ,fC",  SFWD  Contract  No.  46  to  American  Concrete  and 
Steel  Pipe  Co.  in  amount  $28,120.15. 

Approval  of  Recommendation  for  Contract  Payment  dated  November 

5,  1934  for  Timber  Trestle,  Bay  Crossing  Pipe  Line  No.  2, 

SFWD  Contract  No.  52  to  Barrett  &  Hilp  in  amount  $4,585.93.  < 

Approval  of  Recommendation  for  Contract  Payment  dated  October 
19,  1934  for  Gathering  and  Delivering  of  the  Walnut  Crop  on 
the  Sunol  Walnut  Orchard-SFWD  Contract  No.  66  to  Charles  H. 
Schween  and  Son  in  amount  $1,282.23. 

Approval  of  Recommendation  for  Contract  Payment  dated  November 
5,  1934  for  Gathering  and  Delivering  of  the  Walnut  Crop  on 
the  Sunol  Walnut  Orchard-SFWD  Contract  No.  66  to  Charles  H. 
Schween  and  Son  in  amount  $1,890.70. 

Approval  of  Recommendation  for  Contract  Payment  dated  November 
5,  1934  for  Calaveras  Aerator-SFWD  Contract  No.  47  to  E.  T. 
Lesure  in  amount  $9,730.85. 

Approval  of  Recommendation  for  Contract  Payment  dated  November 
5,  1934  for  Laying  6&8"  Cast  Iron  Mains  in  Area  from  8th.  Ave. 
to  25th.  Ave.  and  From  Fulton  to  Lake  Street-SFWD  Contract  No. 
48  to  Lowrie  Paving  Co.  in  amount  $8,782.35. 

Approval  of  Recommendation  for  Contract  Payment  dated  November 
5,  1934  for  Laying  6&8"  Cast  Iron  Mains  in  area  from  Egbert 
St,  to  Sunnydale  Ave.  and  from  Elliott  St.  to  Griffith  St., 
SFWD  Contract  No.  49  to  Lowrie  Paving  Co.  in  amount  $15,153.46. 

Approval  of  Recommendation  for  Contract  Payment  dated  November 
5,  1934  for  Repaving  Street  and  Sidewalk  Openings-Fiscal  Year 
1934-1935  SFWD  Contract  No.  60  to  Pacific  Pavements  Co.  Ltd. 
in  amount  $2,245.21. 
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Approval  of    Recommendation  for  Contract  Payment  dated  November 
5,  1934,  for  Laying  of  the  Sunset  Reservoir  Supply  Line-SFWD 
Contract  No.  61  to  Barrett  &  Hilp  in  amount  $51,648.99. 

Approval  of  Recommendation  for  Contract  Payment  dated  November 
5,  1934  for  Extension  of  University  Mound  Pipe  Line  on  Potrero 
Avenue  SFWD  Contract  No.  62,  Revised  to  Sibly  Grading  and 
Teaming  Co.  in  amount  $14,082.75* 

Approval  of  Recommendation  for  Contract  Payment  dated  November 
3,  1934  for  Installation  of  Lighting  Conduits  on  Tenth, 
Bryant,  Harrison  and  Fell  Streets-L&P  Contract  No.  1  to 
Globe  Electric  Works  in  amount  $3,000.00 

Approval  of  Recommendation  for  Contract  Payment  dated  November 
3,  1934  for  Ornamental  Street  Lighting  System-Potrero  Avenue- 
L&P  Contract  No.  4  to  Severin  Electric  Co.  in  amount  $3,225.00 

.  Approval  of  Recommendation  for  Contract  Payment  dated  November 
3,  1934  for  Reconstruction  of  the  Potrero  Avenue  Line  from 
18th.  Street  to  Army  Street-Municipal  Railway  Contract  No. 
168  to  A.  D.  Schader  in  amount  $1,575.00. 


On  motion  of  Commissioner  Mc  Callum,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  650 

WHEREAS,  The  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing  of 
certain  lands  under  the  control  of  the  San  Francisco  Water 
Department,  as  hereinafter  set  forth: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does 
approve  the  terms  and  conditions  of  the  said  leases  and 
authorizes  the  execution  of  same  as  follows: 

HANSON.  0RL0FF  AND  CO.        That  strip  of  land  in  Plot  45  of  the 
Bernal  Portion  of  the  Rancho  El  Valle  de    San  Jose,  contain- 
ing 20  acres  more  or  less  for  the  full  term  and  period  of  one 
year  from  the  first  day  of  November,  1934  for  cash  rental  of 
$300.00  payable  semi  annually. 

ALFRED  VIEUX    Portion  of  Lot  No.  3  of  the  Sunol  portion  of  the 
Rancho  El  Valle  de  San  Jose,  containing  85  acres  more  or  less 
and  Section  21,  containing  640  acres,  portion  of  Section  22 
containing  480  acres,  portion  of  Section  23  containing  480 
acres;  Section  16  south  of  t&c  boundary  line"  of " the 'Rancho -Bl 
de  San." Jose  containing  144  acres  ;  the  entire  area  described 
containing  1829  acres  more  or  less,  for  the  full  term  of  three 
years  from  the  first  day  of  November  1934;  the  rental  to  be 
821.10  for  the  first  lease  year  and  thereafter  rental  to  be 
based  on  selling  price  of  cattle  with  a  minimum  of  $821.10. 

ANTHONY  SILVER    Section  16,  Township  5,  S.  Range  2,  East  MDB&M 
containing  640  acres  more  or  less;  for  the  full  term  and 
period  of  three  years  from  and  including  the  first  day  of 
November,  1934;  cash  rental  of  $297.50  for  first  lease  year; 
thereafter  rental  to  be  based  on  selling  price  of  cattle  with 
a  minimum  of  $297.50. 
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JOS.  G.  FEREIRA    Portion  of  Section  7,  Township  4,  So,  Range 
1  E,  MDB&M  and  portion  of  Section  18,  Township  4>  So,  Range, 
1  E.  MDB&M,  containing  105  acres  more  or  less;  for  the  full 
term  and  period  of  three  years  from  and  including  the  first 
day  of  November,  1934;  cash  rental  of  $127,50  for  the  first 
lease  year;  thereafter  rental  based  on  selling  price  of 
cattle  with  a  minimum  of  $127.50  to  apply. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by 
Commissioner  Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO,  651 

WHEREAS,  The  Director  of  Property  has  recommended  the 
leasing  of  property  under  the  control  of  the  Municipal  Rail- 
way, as  hereinafter  set  forth: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public 
Utilities  Commission  of  the  City  and  County  of  San  Francisco 
does  approve  the  terms  and  conditions  of  the  said  lease 
and  authorizes  the  execution  of  same  as  follows: 

HATTIE  TILLMAN    Beginning  at  a  point  on  the  north  line  of 
21st,  St.,  distant  thereon  230  feet  easterly  from  the  east 
line  of  Church  St,,  running  thence  easterly  along  the  north 
line  of  21st.  St.  11,5  feet;  thence  at  right  angles  northerly 
114  feet;  thence  at  right  angles  westerly  11.5  feet;  thence 
at  right  angles  southerly  114  feet  to  the  point  of  beginning. 
This  lease  shall  be  for  driveway  purposes  only  on  a  month 
to  month  basis  beginning  November  1,  1934  at  a  monthly  cash 
rental  of  $2,00. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  652 

WHEREAS,  This  Commission  has  awarded  contracts  for 
electrical  and  street  railway  work  on  Potrero  Avenue  and  on 
Tenth,  Bryant,  Harrison  and  Fell  Streets;  and, 

WHEREAS,  The  above  mentioned  streets  are  being  widened 
under  the  control  of  the  State  Highway  Division;  and, 

WHEREAS,  Delays  have  been  encountered  by  the  contractors 
of  the  Public  Utilities  Commission  because  of  the  rate  of 
progress  of  the  work  by  the  State  Highway  Division;  and, 

WHEREAS,  Contractors  of  the  Public  Utilities  Commission 
cannot  complete  their  contracts  on  time  and  are  being  held 
up  by  the  State  forces: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  following  con- 
tractors of  the  Public  Utilities  Commission  be  granted 
a  ninety  (90)  days  extension  in  the  prosecution  of  their 
contracts: 

L&P  Contract  No.  4-Street  Lighting  System  on  Potrero  Ave., 
Severin  Electric  Co.  contractor. 

L&P  Contract  No.  1-Conduits  on  Tenth,  Bryant,  Harrison  and 
Fell  Sts. -Globe  Electric  Works,  contractor. 

Mun.  Ry.  Contract  No.  168-Reconstruction  of  Potrero  Avenue 
Line-A.D.Schader,  contractor. 
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On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  653 

WHEREAS,  For  several  months  past  a  large  number  of 
Commercial,  Civic  and  other  organizations  have  been  engaged 
in  the  study  of  terminal  and  rapid  transit  facilities  con- 
nected with  the  San  Francisco  Bay  Bridge  now  under  con- 
struction! and, 

WHEREAS,  Many  of  the  aforesaid  organizations  have  now 
Jointly  agreed  that  such  study  and  report  can  best  be  made 
by  an  official  organization  such  as  the  Public  Utilities 
Commission  is  and  to  that  end  have  jointly  requested  the 
Public  Utilities  Commission  to  undertake  such  study  and  to 
report  the  results  of  its  findings  and  recommendations: 

NOW,  THEREFORE  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission,  in  response  to  the  request  jointly  made  by  many 
Commercial,  Civic  and  other  organizations  that  it  do  so, 
hereby  agrees  to  make  a  study  of  terminal  and  rapid  transit 
facilities  connected  with  the  San  Francisco  Bay  Bridge  and  to 
report  the  results  of  its  findings  and  recommendations 
thereon,  provided  funds  will  be  made  available  to  the  Public 
Utilities    Commission  to  defray  the  cost  of  such  study  and 
report. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commission- 
er Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  654 

RESOLVED,  That  this  Commission  request  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  the  adoption  of  the 
following  ordinance: 

Appropriation  of  $25,000.00  out  of  the  Municipal  Railway 
operative  fund  to  provide  funds  to  defray  the  cost  of  a 
study  and  report  thereon  by  the  Public  Utilities  Commission 
of  terminal  and  rapid  transit  facilities  in  San  Francisco 
and  on  the  Peninsula  connected  with  the  San  Francisco  Bay 
Bridge. 

Be  it  ordained  by  the  People  of  the  City  and  County  of 
San  Francisco  as  follows: 

Section  1.    The  Public  Utilities  Commission  having  re- 
quested the  Mayor  to  recommend  that  an  appropriation  of 
$25,000.00  out  of  the  Municipal  Railway  operative  fund  be 
made  for  the  purpose  of  defraying  the  cost  of  a  study  and 
report  thereon  to  be  made  by  the  Public  Utilities  Commission 
of  San  Francisco  upon  the  terminal  and  rapid  transit 
facilities  in  San  Francisco  and  on  the  peninsula  connected 
with  the  San  Francisco  Bay  Bridge  and  the  Mayor  concurring 
in  the  recommendation  of  the  Public  Utilities  Commission 
and  advising  the  Board  of  the  necessity  for  the  same,  there 
is  hereby  appropriated  the  sum  of  $25,000.00  out  of  the 
Municipal  Railway  operative  fund  for  the  purpose  of  making  a 
study  and  report  thereon  by  the  Public  Utilities  Commission 
of  the  terminal  and  rapid  transit  facilities  for  San  Fran- 
cisco and  the  Peninsula  connected  with  the  San  Francisco 
Bay  Bridge. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commission- 
er Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  655 

Pursuant  to  notice  of  intention  to  revise  water  rates, 
heretofore  published  as  is  required  by  the  Charter  of  the  City 
and  County  of  San  Francisco,  and  after  public  hearings  being 
held  in  accordance  with  the  aforesaid  notice., 

BE  IT  RESOLVED'  That  the  following  Schedule  of  Rates  to 
be  charged  for  watef  service  to  domestic,  commercial,  industrial 
and  general  uses  in  San  Francisco  and  suburban  districts  be, 
and  the  same  is  hereby  adopted: 

Applying  to  Domestic,  Commercial,  Industrial  and  General  uses 
in  San  Francisco  and  Suburban  Districts. 

First:    A  monthly  service  charge  based  on  the  size  of  meters. 
On  batteries  of  meters  the  charge  is  to  be  based  on  the  size 
of  single  meter  of  equivalent  capacity, 

5/8"  Standard  residential  &  small  commercial  service    70<b  per 
month. 

3/4"  -  11.10  1§"  -  $2.70  3"  -  $8.65  6"  -  $27.00 
ln  I*60    2"         4.85    A"      13.50      8"  43.20 

Second:  For  water  delivered,  based  on  monthly  readings: 

For  the  first         3,300  cubic  feet      25,9  cents  per  100 
For  the  next         30,000      »         "  22.7 
For  all  over         33,300      »         »  19.4 
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Dock  and  Shipping  Supply 

For  the  regularly  metered  service  -  "General  Use"  Charges  to 
apply. 

For  Special  Shipping  Service  -  including  hose  cart  and  other 
special  service  from  open  docks  through  common  hydrants  where 
delivery  is  not  through  a  service  and  meter  for  which  the  taker 
is  responsible. 

For  the  first       1,300  cubic  feet       $  1.08  per  100 
For  the  next         2,000         "  ,259  " 

For  the  next       30,000         »  ,227  " 

For  all  over       33,300         "  ,194  » 

Minimum  charge  for  each  delivery,  trip  or  monthly  use  $2.70* 

Builders  and  Contractors  Supply 

Metered  Service-Through  permanently  metered  services  or  through 
temporary  services,  the  cost  of  which  temporary  service  In- 
stallation is  to  be  paid  by  the  contractors~"General  Use*' 
charges  to  apply. 

Service  through  Fire  Hydrants  and  other  unmetered  services  - 
(The  contractor  to  obtain  permission  for  use  of  Five  Hydrants 
from  the  Board  of  Fire  Commissioners) ,  * 

For  water  required  for  concrete,  brick,  rubble  or  other 
masonry  construction,  per  cubic  yard  11*0  cents 
Far  water  required  for  each  barrel  of  cement  or  lime 
for  any  purpose  11.0  cents 

For  water  required  for  grading  streets,  including  water  used 
by  steam  rollers,  per  100  sq.  feet.  8«6  cents* 
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For  water  required  for  settling  earth  fills,  grading  and  back- 
filling trenches,  including  water  required  by  steam  roller, 
per  cubic  yard  of  earth  4.3  cents. 

For  water  required  for-  small  steam  or  gas  engine  used  on 
construction  work  per  8  hr.  day  43.0  cents. 

AUTOMATIC  FIRE  SPRINKLER  SERVICE 

Applicable  only  to  straight  automatic  fire  sprinkler  services 
to  which  no  connections  for  other  purposes  are  allowed  and 
v/hich  are  regularly  inspected  by  the  underwriters  having  juris- 
diction and  are  connected  to  an  alarm  system  and  installed 
according  to  specifications  of  the  San  Francisco  Water  Depart- 
ment and  are  maintained  to  the  satisfaction  of  said  department 
and  are  protected  against  theft,  leakage,  or  waste  of  water: 

First:  A  monthly  service  charge  on  all  sizes  of  meters  $3.00 
per  month. 

Second:  For  water  delivered,  based  on  monthly  readings, 
"General  Use"  charges  to  apply. 

The  above  schedule  for  sprinkler  service  applies  only  to  in- 
stallations in  San  Francisco  which  were  made  subsequent  to 
October  26,  1932,  or  installations  made  prior  to  said  date,  when 
the  consumer  shall  have  paid  for  a  period  of  three  years  or 
more  a  monthly  service  charge  on  the  following  schedule: 

Four  inch  U")  meter  $    9.00  per  month 

Six  inch  (6")        "  15.00  per  month 

Eight  inch  (8")     "  24.00  per  month. 

PUBLIC  USES 

Fire  Hydrants:    Monthly  charges  for  each  municipal  fire  hydrant 
attached  to  the  system  of  the  San  Francisco  Water  Dept.  $3.00 
Public  Buildings,  Parks  and  other  metered  service  (General 
Use"  charges  to  apply. 

Street  Sprinkling  and  flushing  -  Quantities  to  be  computed 
from  records  of  tank  wagons.    All  such  water  to  be  taken  as  one 
amount  although  drawn  from  various  hydrants  and  charged  for  at 
"General  Use"  rates.  No  service  charge  is  to  be  applied. 

BE  IT  FURTHER  RESOLVED,  That  the  foreging  Schedule  of  Rates 
be  submitted  to  the  Board  of  Supervisors  for  approval  and  when 
approved  by  that  Board  said  rates  shall  go  into  effect  commen- 
cing the  first  day  of  the  month  following  action  by  the  Board  of 
Supervisors, 

„       ON  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  656 

RESOLVED,  That  this  Commission  request  the  Controller  to 
transfer  $183.68  from  appropriation  No.  67: 200: 00-Contractual 
Service  to  Appropriation  No.  3-227-4,  Construction  of  Moccasin 
Dormitory  to  provide  for  extra  work  in  the  construction  of  said 
dormitory. 

it  On^motion  of  Commissioner  Mc  Callum,  seconded  by  Commission- 
er Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  657 

RESOLVED,  That  the  American  Concrete  and  Steel  Pipe  Co. 
and  W.  A.  Kraner  and  R.  A.  Conyes  subcontractors  of  Western 
Pipe  and  Steel  Co.  be  permitted  to  have  their  employees  work 
lor  a  period  not  to  exceed  8  hours  per  day  between  Monday  and 
Friday  inclusive  of  each  week,  in  the  event  that  inclement 
weather  or  unavoidable  delays  should  retard  the  construction 
oi  the  Bay  Crossing  Pipe  Line  and  cause  the  employees  on  any 
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working  day  not  to  complete  6  hours  of  labor  within  any  24 
hours  from  Monday  to  Friday  inclusive  of  each  week.  Provided, 
however,  that  consent  of  representatives  of  the  Public  Works 
Administration  of  the  United  States  to  the  extension  of  hours 
per  day  be  obtained.    The  said  extension  of  hours  per  day  with- 
in which  employees  may  be  engaged  in  their  duties  is  designed 
only  for  the  purpose  of  permitting  employees  to  make  up  time 
lost  by  inclement  weather  or  unavoidable  delays  in  any  one 
week,  which  time  is  to  be  made  up  in  the  succeeding  20  days. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  658 

WHEREAS,  The  W.  W.  Woolworth  &  Co.  of  60  Federal  St., 
San  Francisco  has  filed  claim  inamount  $74.05  against  the 
San  Francisco  Water  Department  for  damage  to  merchandise 
caused  by  a  split  seam  in  water  service  pipe  of  said  Water 
Department  under  date  of  September  29,  1934;  and, 

WHEREAS,  investigation  discloses  that  the  expenses  incurred 
by  said  claimant  resulted  from  the  split  seam  of  service  pipe; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  the  claim  in  amount 
$74.05  be  settled. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commission- 
er Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  659 

WHEREAS ,  The  San  Francisco  News,  812  Mission  St.,  San 
Francisco  has  filed  a  claim  in  amount  $93.52  against  the  San 
Francisco  Water  Department  for  damage  to  zinc  plates  caused  by 
a  leak  in  gasket  of  meter  of  Water  Department;  and, 

WHEREAS,  Investigation  discloses  that  damage  to  property 
of  the  San  Francisco  News  resulted  from  aforesaid  leak  of  San 
Francisco  Water  Department  meter; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  claim  of  the  San 
Francisco  News  in  the  amount  $93.52  be  settled. 

On  motion  of  Commissioner  Mc  Callum, seconded  by  Commission- 
er Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  660 

RESOLVED,  That  this  Commission  authorize  Manager  B.  M. 
Doolin  of  the  San  Francisco  Airport  to  proceed  to  Washington, 
D.  C.  to  interview  government  officials  there  for  the  purpose 
of  securing  Federal  funds  for  sea  plane    development  at  San 
Francisco  Airport  and  authorizes  Manager  of  Utilities  E.  G, 
Cahill  to  approve  vouchers  covering  necessary  traveling  expen- 
ses which  are  to  be  paid  out  of  appropriation  No.  6^:200:00. 


On  motion  of  Commissioner  Mc  Callum, seconded  by  Commission- 
er Filmer,  the  following  resolution  was  adopted  unanimously: 


RESOLUTION  NO.  661 

RESOLVED,  That  this  Commission  hereby  approves  the  pur- 
chase of  certain  lands  hereinafter  specified,  and  requests  the 


494 


195 


Board  of  Supervisors  of  the  City  and  County  of  San  Francisco 
to  adopt  the  following  resolution  authorizing  the  acceptance 
of  deeds: 

RESOLVED,  That  the  City  and  County  of  San  Francisco  ac- 
cept a  deed  from  Bertram  G.  Sibsey  and  Florette  Sibsey  to 
Lot  12,  in  Assessor's  Block  2108,  San  Francisco,  required  for 
the  Sunset  Reservoir  and  that  the  sum  of  $650,00  be  paid  for 
said  land  from  the  1933  Water  Distribution  Bond  Fund,  Appropri- 
ation No.  93:905:05, 


Thereupon  the  meeting  adjourned  and  to  resume  at  the 
call  of  the  chair. 
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MINUTES  OF  THE  SEVENTY  SECOND  REGULAR  MEETING 
OF  THE  PUBLIC  UTILITIES  COMMISSION  IN  ROOM  282 
  CITYHALL  -  NOVEMBER  30.  1Q3A 


The  following  members  were  present: 

Commissioners  Byington,  Filmer,  Eddy. 

President  Byington  presided 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Ei*??!?  thS  minutes  of  the  71st.  regular  meeting  of  the  Public 
Utilities  Commission  held  October  22,  1934  and  of  the  adjourned 
meeting  held  November  5,  1934  were  approved. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
turner,  the  following  were  approved  for  payment: 

^Py°Yal  °f  AccePtance  and  Final  payment  dated  November  16, 
w  i 4  Z°£  Gathering  and  Delivering  of  Walnut  Crop  on  the  SuAol 
Mn  i  Alame^a  County>  season  of  1934;  SFWD  Contract 

wo.  oo  to  Charles  L.  Schween  and  Son  in  amount  $448,28. 

AgPy°£al  gf  Acceptance  and  Final  Payment  dated  November  14, 
1934  for  Hauling  Sand,  Gravel  and  Cement  in  Coast  Range  Divi- 
sion of  the  Hetch  Hetchy  Aqueduct,  HHWS  Contract  No,  1A1  to 
Meyer  Rosenberg  in  amount  $8,532.25. 

No?embPr  ?o  C^^ficatfu^  Acceptance  and  Final  Payment,  dated 
™n m°ei\  30>  !934  for  the  Construction  of  Calaveras  Pipe  Line 

8S?«2?S?  N0* 45  to  w* A>  Bechtel  and  Co' in  ^ 

RESOLUTION  NO.  662 

WHEREAS ,  In  connection  with  the  operation  of  the  San 
Francisco  Water  Department  System,  it  is  frequently  necessary 
to  connect  extensions  of  the  system  to  the  existing  pipe  lines- 
t£aie?^t      ga?6  ValveS  in  the  existing  system;  and  to  make  or  ' 
~?«??      s^vice  connections,  or  to  perform  other  work  on 
existing  pipe  lines;  and, 

WHEREAS,  The  cutting  into  the  existing  lines  which  are 
SP£*£w  ^t6r  t0  the  Pe°Ple  of  Sa*  Francisco  for  the  purpose 
SftSS  ™  ^6Sf  c?n??ctl0ns  to  extensions,  the  installation  of 
vaxves  or  the  installation  or  transfer  of  services,  or  the 

the  shu???L°L^h^  W°?\?n  existing  Pipe  lines,  necessitates 
Ltlt  n    d0Wn  of  existi^g  gate  valves  and  the  drainage  of 
?;2LHnfS  in  one  or  more  blocks  in  which  new  connections  or 
installations  are  to  be  made;  and, 

involSR?nS^  Ia  is  essential  in  the  performance  of  the  work 
involved  in  making  the  connections  or  installing  the  gate 
K*I3?«?T  ins^11^  the  transfer  of  services,  or  othff work 

and  un^ni^Q  that  the  WOrk  be  done  at  such  times 

and  under  such  conditions  as  the  health  and  welfare  of  the 
citizens  of  San  Francisco  shall  be  best  preserved;  and, 

of  thoHr?ttSi; JVS  ?0t  gracticable  nor  in  the  best  interests 
oi  the  City  and  County  of  San  Francisco,  that  the  said  work 

d?Ii°nSegofh ?hfnitinf.d0WnK°f  th!  Wate^  ^PPly  anfthl0^ 
aramage  of  the  pipe  lines  be  performed  under  contract- 
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NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  hereby  declares  an  emergency  exists  and  shall 
exist  each  and  every  time  water  must  be  shut  off  in  one  or 
more  blocks  to  permit  the  connection  of  new  extensions  with 
the  existing  pipe  lines  or  to  permit  the  installation  of  gate 
valves  in  the  existing  system,  or  to  permit  the  installation 
or  transfer  of  services  from  the  existing  pipe  lines,  or  to 
perform  other  work  on  existing  pipe  lines,  and  that  said 
emergency  is  such  as  is  contemplated  under  Section  10  of  the 
Ordinance  No.  9.0871  and  that  the  shutting  down  of  the  gate 
valves  to  permit  of  the  performance  of  work  on  the  existing 
pipe  lines  is  an  unforseen  condition  of  unusual  character,  and 
for  the  better  enjoyment  and  use  of  water  by  residents. of  San 
Francisco  and  so  as  not  to  interfere  with  the  ordinary  use  of 
water  in  the  areas  affected  by  the  installation  of  said 
connections,  gate  valves,  or  services,  or  the  performance 
of  other  work  on  existing  pipe  lines,  employees  of  the  Water 
Department  shall  make  the  installations  described  which  are 
hereby  declared  to  be  emergency  repairs  to/or  reconditioning 
of  the  Water  Distribution  System  of  the  City  and  County  of  San 
Francisco;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  San  Francisco  Water  De- 
partment, subject  to  the  approval  of  the  Controller  that  funds 
are  available  for  said  work,  is  hereby  directed  to  perform 
the  work  of  making  connections  to  existing  pipes,  installing 
gate  valves  in  existing  pipes,  or  installing  or  transferring 
services  in  existing  pipes,  and  perform  such  other  work  on 
existing  pipe  lines,  with  its  own  labor,  materials  and  supplies, 
under  its  own  direction  and  at  such  times  and  under  such  con- 
ditions as  in  the  best  judgment  of  the  Manager  of  Utilities 
shall  best  preserve  the  public  health  and  welfare  of  the 
citizens  of  the  City  and  County  of  San  Francisco. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  foregoing  resolution  signed  by  all  members  of  the 
Commission  under  date  of  November  19,  1934  was  ratified  and 
approved. 

RESOLUTION  NO.  663 

RESOLVED,  That  this  Commission  request  the  Controller  to 
authorize  the  transfer  of  $15,000.00  from  the  surplus  in  Appro- 
priation No.  67.913.00-Hetch  Hetchy  Depreciation  Fund,  unallo- 
cated to  Appropriation  No.  67.913.10,  Hetch  Hetchy  Railroad 
Depreciation;  said  sum  being  the  estimated  amount  necessary  to 
complete  the  rehabilitation  of  Hetch  Hetchy  railroad. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  foregoing  resolution  signed  by  all  members  of  the 
Commission  under  date  of  November  19,  1934  was  ratified  and 
approved. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  664 

WHEREAS,  The  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing  of 
certain  lands  under  the  control  of  the  San  Francisco  Water  De- 
partment, as  hereinafter  set  forth: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does 
approve  the  terms  and  conditions  of  the  said  leases  and  authori- 
zes the  execution  of  same  as  follows: 

D.  DEFERRARI:  The  northerly  130  feet  of  Lot  8  and  the  southerly 
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70  feet  of  Lot  4,  Block  171,  Abbey  Homestead  and  lot  100  feet 
by  100  feet  known  as  Lot  No.  3,  Block  156,  Abbey  Homestead 
Tract;  for  the  full  term  and  period  of  one  year  from  November 
1,  1934  at  a  cash  rental  of  $15.00, 

MRS.  M.  M.  LOPEZ;  Portion  of  Parcel  No.  70  of  Alameda  County 
Lands,  containing  6.9  acres  more  or  less  for  the  full  term 
and  period  of  one  year  from  November  1,  1934  at  a  cash  rental 
of  $41.4.0. 

E.  CUR0TT0  &  CO.  Portion  of  Parcel  No.  30,  San  Mateo  County 
Lands,  containing  17  acres  more  or  less  for  the  full  term  and 
period  of  one  year  from  November  1,  1934  at  a  cash  rental  of 
1361.25. 

JOHN  GEARY:    Portion  of  the  north  half  of  the  southeast 
quarter  of  Sec.  11  tn.  5,  So.  Range  i  Ea.  MDB&M,  containing 
70  acres  more  or  less  and  certain  parcel  of  bench  land  east 
of  Calaveras  Creek  in  the  west  half  of  the  southwest  quarter 
of  Sec.  2  and  in  the  north  half  of  the  northwest  quarter 
of  Sec.  11,  containing  30  acres  more  or  less  for  the  full 
term  and  period  of  one  year  from  November  1,  1934  at  a  cash 
rental  of  $191.25. 

ANTONE  MENDOZA    All  land  heretofore  pastured  by  said  lessee  in 
Lot  4,  Sec.  6,  Tp.  6,  So.  Range  2  Ea.  MDB&M,  also  in  Lots 
3  and  4  of  Sec.  31,  Tp.  5,  So.  Range  2  Ea.  and  in  the  easterly 
half  of  the  southeast  quarter  of  Section  36,  Tp.  5  So.  Range 
1  Ea.  containing  40  acres  more  or  less;  and  the  southwest 
quarter  and  the  south  half  of  the  southeast  quarter  of  Sec. 
22,  Tp.  5,  So.  Range  2  Ea.  MDB&M  containing  240  acres  and 
all  tillable  land  in  the  southeast  quarter  of  Sec.  36,  Tp.  5 
So,  Range  1  Ea.  MDB&M,  containing  170  acres  more  or  less; 
the  total  area  hereinabove  described  containing  450  acres 
more  or  less  for  the  full  term  and  period  of  one  year  from 
November  1,  1934  at  a  cash  rental  of  $60.00  and  share  of 
all  crops  grown  on  the  third  described  tract. 

MEADOWLARK  DAIRY  CORPORATION    Portion  of  Plot  No.  46  of  the 
Bernal  portion  of  the  Rancho  El  Valle  de  San  Jose,  containing 
52  acres  more  or  less  for  the  full  term  and  period  of  one 
year  from  November  1,  1934  at  a  cash  rental  of  $390.00 

W.  M.  BRIGGS  All  that  portion  of  Plot  No.  49  of  the  Bernal 
portion  of  the  Rancho  El  Valle  de  San  Jose,  containing  14.5 
acres  more  or  less  for  the  full  term  and  period  of  one  year 
from  November  1,  1934  at  a  cash  rental  of  $20.00. 

A.  Pinheiro     Lot  F  of  the  Sunol  Portion  of  the  Rancho  El 
Valle  de  San  Jose,  containing  50  acres,  more  or  less  and  Lot 
G  of  the  Sunol  portion  of  the  Rancho  El  Valle  de  San  Jose 
and  Parcel  No.  63;  the  total  area  hereby  demised  being  85 
acres  more  or  less  at  a  rental  of  $10.00  per  annum  plus  1/4 
share  of  hay  and  grain  crops  for  a  period  of  three  years  from 
November  1,  1934. 

J.  E.  MENDONCA    Portion  of  Lot  No.  6  of  the  Sunol  portion  of 
the  Rancho  El  Valle  de  San  Jose  containing  15  acres  more  or 
less  for  a  period  of  one  year  from  November  1,  1934  on  the 
basis  of  share  of  crops  grown. 

MANUEL  VARGAS      All  that  portion  of  the  southwest  quarter  of 
Section  12,  Tp.  4,  So.  Range  1  West  MDB&M,  containing  50  acres 
more  or  less  for  a  period  of  three  years  from  November  1, 
1934  at  a  cash  rental  of  $25,00  per  annum. 
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Mrtv0t^  £  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  66^ 

RESOLVED,  That  this  Commission  hereby  approves  the  our- 
Botrt  of  rrtail?  landS  hereinafter  specified,  and  requlstf  the 
to  adoot  thff^frf  °f  the,Ci*y  and  C°««ty  of  San  Francisco 
of  deeds:        f ollowing  resolution  authorizing  the  acceptance 

RESOLVED,  That  the  City  and  County  of  San  Francisco 
accept  deeds  from  the  following  named  parties  to  certain  lots 

the  tumf  St1  ?S&,r£U£??  ftl  ^  Sunset  ^servoir,  anS  thaf 
tne  sums  set  forth  opposite  their  names  be  paid  for  said  1  ™a 

Sf^Os!^933  Wat6r  Distribution  Bond  Fund  Appropriation  IT 

Agnes  Murphy  and  Anthony  Murphy  tf^n  m 

Lot  19,  Assessor's  Block  2110  »&50.00 

Rudolph  W.  Schmidt  &  Alice  E.  Schmidt  250  00 

Lot  21,  Assessor's  Block  2144  6U,U0 

Effie  Johnson  „,.,-,  n 

Lot  8,  Assessor's  Block  2107  oo.oo 

F?w^1°?v1°V?fli?Si0ner  Eddy>  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  666 

be  Dern??tIrtDtr>T!!aLa^  ?ontract°rs  and  their  subcontractors 

permitted  to  have  their  employees  work  for  a  Derlod  nnt- 
exceed  8  hours  per  day  between  Monday  and  Friday  Inclusive 
of  each  week  in  the  event  that  inclement  weather  or  unavoid 
able  delays  should  retard  the  progress  of  any  p!w  A  ^roilct 
and  cause  the  employees  on  any  working  day  not  to  complete 

inSvf  oiab°Vithin  any  24  hours  ^omyMonday  to  Friday 
inclusive  or  each  week.    Provided,  however,  that  eon^m?  ^ 

Stef  St'atertVL*8  ^  V°rL  A^Inlstra^Lrol^he0' 

weaker  or  unavoidable  delays  in  any  one  week,  which  tinp  ^ 
to  be  made  up  in  the  succeeding  20  days.  S 

FIT™?1  ^ti?ni?f  9omnissioner  Eddy,  seconded  by  Commissi 
Filmer,  the  following  resolution  was  adopted  unanimously: 


ssioner 

adopted  unanimous 

RESOLUTION  NO.  667 


veyancf?^  m?S  th^rc°^^on  hereby  approves  the  con- 
pSL litiMtS  ?iSnd  5^  0f  San  Francisco  of  deeds  of 

5g  thVaclep^cl  of°  *°ll0Wing 

accepf  fde^f^nV^11*  *?d  Coun1*  of  San  ^ancisco 

Resolu^^^C^^ 
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BE  IT  FURTHER  RESOLVED,  That  the  City  and  County  of  San 
Francisco  accpet  a  deed  from  San  Mateo  County  Title  Co, 
formerly  Geo.  H.  Rice  Abstract  Co.  to  certain  parcels  of  land 
adjoining  the  Hetch  Hetchy  Aqueduct  right  of  way  in  San  Mateo 
County  California  which  parcels  have  been  held  in  trust  for 
the  City  by  said  Company  in  accordance  with  Resolution  No. 
20175  (New  Series)  of  this  Board. 

AND  BE  IT  FURTHER  RESOLVED*  That  the  City  and  County  of 
San  Francisco  accept  a  deed  from  Alameda  County  Title  In- 
surance Co.  to  certain  parcels  of  land  adjoining  the  Hetch 
Hetchy  Aqueduct  right  of  way  in  Alameda  County,  California, 
which  parcels  have  been  held  in  trust  for  the  City  and  County 
of  San  Francisco  by  said  company  in  accordance  with  Resolution 
No.  21250  (New  Series)  of  this  Board. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  668 

WHEREAS.  E.  T.  Lesure  was  awarded  a  contract  No.  SFWD  63 
for  the  Riprap  ling  of  the  Calaveras  Dam;  and, 

WHEREAS,  the  Contractor  will  experience  difficulty  in 
securing  men  because  of  the  remoteness  of  the  place  in  which 
the  work  is  to  be  performed  if  required  to  work  a  thirty 
hour  week;  and, 

WHEREAS,  It  is  desirable  to  grant  permission  to  work  a 
40  hour  week  to  enable  the  workmen  to  earn  a  living  wage; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  hereby  declares  that  an  emergency  exists  and  said 
Contractor  E.  T.  Lesure  is  hereby  granted  permission  to  work 
his  men  on  the  basis  of  8  hours  per  day  for  five  days,  or  a 
forty  week  on  the  contract  for  the  riprapping  of  the  Calaveras 
Dam. 

_, ,  On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  669 

RESOLVED,  That  the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco  in  pursuance  of  the  provisions 
of  the  Charter  of  the  said  City  and  County,  to  wit: 

FOR  THE  CONSTRUCTION  OF  THE  IRVINGTON  PORTAL  CHLORINATING 
PLANT  IN  ALAMEDA  COUNTY  CALIFORNIA,  SAN  FRANCISCO  WATER 
DEPARTMENT  SPECIFICATION  W.  D.  67 

be,  and  the  same  is  hereby  awarded  to  Chas.  A.  Bruce,  he  being 
the  lowest  regular  and  responsible  bidder  for  said  work  at 
the  following  unit  prices  for  the  estimated  quantities 
stated. 

Item    Description  of  Item,  Estimated  Quantities         Total  Amt. 
No.    Unit  Price  for  Item 

1  Roadway  excavation,  1000  cubic  yards  at 

Seventy  five  cents  ($.75)  per  cu  yd.  750.00 

2  Structure  excavation,  250  cubic  yards  at 

One  dollar  ($1.00)  per  cu  yd.  250.00 
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Item                                                                         Total  Amt. 
No.    Description  of  I tern, Quantities-Unit  Price    for  Item  

3  Crushed  Gravel  or  Broken  Stone  roadway- 
surfacing  250  cubic  yards  at  One  dollar 

and  fifty  cents  ($1.50)  per  cu.  yd.  375.00 

4  Concrete,  40  cu.  yds  at  Twenty  five  dollars 

($25.00)  per  cu.  yd.  1,000.00 

5  Constructing  chlorinator  house  above  foun- 
dation for  lump  sum  price  of  Twenty  one  hun- 
dred dollars  ($2,100.00)  2,100.00 

6  Constructing  pump  house  above  foundation 

for  lump  sum  price  of  Eight  hundred  dollars  800.00 

7  Installing  pumps  and  furnishing  and  install- 
ing miscellaneous  pipe  and  fittings,  for 

the  lump  sum  price  of  fifteen  hundred  dollars 

($1500.00)  1,500.00 

8  Installing  4"  pipe  furnished  by  City, 
1,200  linear  feet  at  Twenty  five  cents 

($.25)  per  linear  foot  300.00 

9  Electrical  work  for  lump  sum  price  of  one 

thousand  dollars  ($1000.00)  1,000.00 

10  Furnishing  and  erecting  redwood  tanks,  3 
tanks  at  three  hundred  thirty  dollars 

($330.00)  each  990,00 

11  Constructing  Redwood  Trough  and  installing 
Chlorine  Solution  hose,  320  feet  at  eighty 

five  cents  ($.85)  per  linear  foot  272.00 

12  Furnishing  and  installing  10"  corrugated 
iron  culverts  100  linear  feet  at  One  dollar 

and  fifty  cents  ($1.50)  per  linear  foot.   150.00 

Total  amount  of  Bid  $9,487.00 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  the  funds  in  Appro- 
priation No.  66.946.00. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

KE^ULuTTON  tfO.  6*70 

RESOLVED,  That  this  Commission  request  the  Controller  to 
authorize  the  transfer  of  $3375.00  from  Appro.  No,  66,920.00 
unallocated  to  Appro.  No.  66.946.00  and  the  sum  of  $1400.00 
from  Appro.  No.  66.920.00  to  Appro.  No.  66.946 .14>Irvington 
Portal  Chlorinating  Plant  to  provide  additional  funds  f*>r  the 
construction  of  said  Irvington  Portal  Chlorinating  Plant. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  671 

WHEREAS,  Walter  Fox,  1267-39th,  Ave.,  San  Francisco  has 
filed  claim  in  amount  $5.50  against  the  San  Francisco  Water 
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Department  for  damages  to  trousers  which  were  ripped  when 

?i«m^st2?ped  int0  a  defective  meter  trap  opposite 
±4oo  Exlis  St.,  and 

WHEREAS,  investigation  by  the  San  Francisco  Water  Depart- 
ment discloses  the  fact  that  there  was  a  defective  meter  tran 

asssa  wS  ays**-  st-  **  that  s^sptoteap 

fox  iff SoSBS*!,? s£tKLVED' That  clain  of  said  Walt- 

Mdv0t^»  °^  Cofflaissloner  Filmer,  seconded  by  Commissioner 
Lady,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  672 

~  JfFREAS>  sui*  was  brought  by  Mrs.  Lucinda  Moran  against 
the  City  and  County  of  San  Francisco  for  injuries  alleged  to 

%%Lb*ZeKreC?iVe£  whlle  a  Passenger  on  a  car  of  the  Municipal 
Railway  wherein  she  asked  damages  in  the  sum  of  $2,OOuToO;  and 

mt^™E^A^  T!?6  2lt7, Attorney  has  fully  advised  this  Com- 
mission of  the  facts  of  said  accident  and  has  recommended 

aeains?  ZVr?*         P°s?""«y  of  a  verdict  belng^endlred 
sum  of  $349.00?         Sa     aCU°n  ShOUld  be  COfflProaised  in  the 

AttornL1^?^'  ThaVhls  Commission  authorizes  the  City 
Attorney  to  fully  compromise  and  settle  the  said  case  of 

^960%!°?^  VS  thG  C±^  and  C0Unty  of  San  Francisco  nLbered 
Countv  n?  q?n  records  of  the  Municipal  Court  of  the  City  and 
m9.00.  Francisco,  State  of    California,  for  the  sum  of 

Thereupon  the  meeting  adjourned  to  resume  at  the  call 


of  the  chair. 
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MINUTES  OF  AM  ADJOURNED  MEETING  OF  THE  PUBLIC 
UTILITIES  COJSMISSION  IN  ROOK  282,  CITY  HALL 
DECEMBER  3.     193 L  


The  following  members  were  present: 

Commissioners:  Byington,  Filmer,  Eddy,  Mc  Callum,  Murphy. 
President  L.  F.  Byington,  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
vallum,  the  following  was  approved  for  payment. 

hBrr?nali2C/R^CO,II?undftion  for  Contract  Payment  dated  Novem- 
slm rtJtllt/ZZ  *5S  ?epavlnf  of  Street  ^  Sidewalk  Openings 
|l!763?9s!  Pacific  Pavements  Co.  Ltd.  in  amount 

^  °LC°T  1i1ssi?ner  Filmer,  seconded  by  Commissioner 

Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NOT  67? 

WHEREAS,  The  General  Manager  and  Chief  Engineer  of  the 
of  cllt^T  !at6r „DePartment  has  recommended  tSe  Lasing 

w^C6  ^     l^l  Under  the  contr°l  of  the  San  Francisco 
Water  Department,  as  hereinafter  set  forth: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 

nZZlStt°\°S  thC  °lty  and  County  °*  Sa»  Francisco  does  ap- 
prove the  terms  and  conditions  of  the  said  leases  and 
authorizes  the  execution  of  same  as  follows: 

HARRY  REGALIA:    All  that  portion  of  Plots  A6-48-A9  of  the 
Bernal  portion  of  the  Rancho  El  Valle  de  San  Jose,  eontain- 

NSlih.fr3!^6  °r  leSS;  for  a  Period  of  ^ree  yearTfrom 
November  1,  1934.  on  a  share  crop  basis. 

eel  h  W^l'\ZOutl0n  Pf  Belmont  P«mP  lot  designated  as  Par- 
or  less  fU  «S  £1*?°  C°r^y  £cnds  oontainine  15  acres  more 
on  a  snare  crop  bSisf  M  °f  °ne  year  from  November  l* 

Filmeri0?hfffo?riSSi0ner  ?ddy'  sec0^ed  by  Commissioner 
Kilmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  67/, 

RESOLVED,  That  the  Contract  for  the  following  nnhHo 

thf of?  te  Pe?f°rmed  for  the  Publlc  Utilities  CoSlission  of 
the  City  and  County  of  San  Francisco  in  pursuance  of  the 
prov1S1ons  of  the  Charter  of  the  said  City  and  County ,  to- 

FOR  THE  ERECTION  OF  A  WIRE  MESH  FENCE  AT  LAKE 
HONDA  RESERVOIR,  SFWD  SPECIFICATION  WD  70 

bMnan?v,n1\Vam!  13  hereby  awar<Jed  to  Kamlan  Fence  Co.  they 
lnl*SJ  r?eular  and  responsible  bidders  for  said 

seated?         following  unit  prices  for  the  estimated  quantities 

X*T.    te|trpricen  °f  Item'  Estinated  Quantities      Total  Amt 
~  ~     .  .  for  Item 


1    Fence;  2,075  linear  feet  at  One  dollar  and  thirty  and 
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eight  tenths  cents  ($1,308)  per  linear  foot  $2,714.10 

2  Top  Rail;  2,075  linear  feet  at  Eleven  and 
eighty  nine  hundredths  cents  ($,1189)  per 

linear  foot  246.72 

3  Corner  Post;  16  corner  posts  at  Eleven  dollars 
and  Seventy  three  cents  ($11.73)  per  corner 

post  187.68 

4  End  and  Gate  Posts;  eight  (8)  end  and/  or 
Gate  Posts  at  Eight  dollars  and  seventy  four 

cents  ($8.74)  per  post  69.92 

5  Swing  Walk  Gate;  2-5"  Swing  Walk  Gates  at  Twenty 
four  dollars  and  eighty  three  cents  ($24.83) 

per  swing  walk  gate,  complete  in  place  49.66 

6  Double  Swing  Drive  Gate;  1-10 1  double  swing 
drive  gate,  complete  in  place  for  lump  sum 
price  of  forty  nine  dollars  and  sixty  seven 

cents  ($49.67)  49.67 

7  Protection  Fan;  for  protection  fan,  complete  in 
place  at  lump  sum  price  of  Twenty  one  dollars 

and  twenty  five  cents  ($21.25)  21.25 

8  Removal  of  Existing  Wooden  Fence  for  a  lump  sum 

price  of  (No  Charge)  NO  CHARGE 

Total  amount  of  Bid  $3,339.00 


And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  the  funds  in  Appro- 
priation No.  66.939.00. 

On  motion  of  Commissioner  Eddy, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  675 

RESOLVED,  That  the  bid  of  T.  E.  Connolly  in  the  amount 
$98,812.00  for  the  Construction  of  Tunnel  No.  1-B  Lower  Cherry 
Aqueduct-HRWS  Contract  No.  151 >  be,  and  the  same  is  hereby 
rejected  for  the  reason  that  it  is  excessive  in  amount  for  the 
work  contemplated  to  be  performed. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 


RESOLUTION  NO.  676 


RESOLVED,  That  this  Commission  request  the  Controller  to 
authorize  the  transfer  of  $1,891.50  surplus  from  Appropriation 
No.  66.220.00  Contractual  Services  to  Appropriation  No. 
66.102,00,  Temporary  Salaries  to  provide  for  the  hiring  of 
13  extra  general  clerks  to  assist  in  change  over  from  present 
water  rate  to  new  rate  for  the  period  of  one  month. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 


RESOLUTION  NO.  677 


RESOLVED,  That  this  Commission  request  the  Controller  to 
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authorize  the  transfer  of  $4,968.28,  surplus  from  Appropriation 
No.  66.101.00    Permanent  Salaries  to  Appropriation  No.  66.102. 
00  Temporary  salaries  to  provide  for  salaries  paid  from  tem- 
porary salaries  the  original  set  up  for  which  was  made  in  per- 
manent salaries . 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  678 

Whereas  suit  has  been  brought  against  the  City  and  County 
of  San  Francisco  for  fifteen  thousand  $15,000.00  dollars 
damages  based  upon  an  accident  which  occured  on  the  27th.  Day 
of  November  1933,  at  or  about  the  hour  of  3; 30  o'clock  in  the 
afternoon  at  Geary  and  Leavenworth  Streets;  and, 

WHEREAS,  in  said  complaint  it  is  alleged  that  Robert 
T«  Ballard  attempted  to  board  a  west  bound  Municipal  street 
carat  its  regular  stopping  place  at  Leavenworth  Street  and  that 
said  street  car  prematurely  started  and  dragged  said  plain- 
tiff for  a  distance  of  sixty  (60)  feet  inflicting  injuries 
upon  plaintiff  as  follows,  to-wit:  Fracture  of  the  right 
shoulder  contusions  and  abrasions  of  the  right  shoulder  and  the 
right  side  of  his  body;  and, 

WHEREAS,  it  further/  appears  in  said  complaint  that  said 
plaintiff  was  employed  as  an  automobile  washer  at  a  wage  of 
|5.00  per  day  and  was  prevented  from  performing  said  services 
for  a  period  of  six  months;  and, 

WHEREAS,  The  City  Attorney  informed  this  Commission  that 
said  accident  is  a  "blind"  accident  insofar  as  the  Municipal 
Railroad  Company  is  concerned;  that  no  report  was  ever  turned 
in  as  to  the  happening  of  said  accident;  and  that  after  dili- 
gent search  and  posting  of  notices  no  car  crew  was  found  that 
expressed  any  knowledge  of  said  accident;  and, 

WHEREAS,  it  further  appears  that  plaintiff  had  two  eye 
witnesses  to  said  accident  and  other  witnesses  to  the  fact  that 
he  had  reported  said  accident  to  them  immediately  after  the 
happening;  and, 

WHEREAS,  The  City  Attorney  has  entered  into  a  tentative 
settlement  of  one  thousand  seven  hundred  fifty  $1,750.00 
dollars  for  full  payment  of  all  damages  in  said  matter  and  has 
advised  this  commission  that  in  his  opinion  said  amount  is  a 
reasonable  and  just  one  after  considering  all  of  the  facts  and 
circumstances  of  said  accident; 


NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney  be, 
and  he  is  hereby  authorized  to  fully  settle  and  compromise  said 
claim  of  Robert  T.  Ballard  against  the  City  and  County  of 
San  Francisco  for  the  said  sura  of  one  thousand  seven  hundred 
fifty  ($1,750.00)  Dollars. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  679 

WHEREAS,  On  October  2,  1934,  a  Municipal  "N"  car  collided 
with  a  Market  Street  Railway  car  of  the  "24."  line  at  Hayes  and 
Market  Streets  and  the  impact  threw  Edward  Lowery  out  of  his 
seat  into  the  aisle  twisting  his  right  ankle  so  severely  that 
sprains  of  the  tendons  and  ligaments  resulted  thereby,  and 
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Si £. !  £    Edward  Lowery  received  a  strain  in  the  lumbar  region 
of  his  back  and  his  hip  was  badly  contused  and  said  claimant 
has  been  unable  to  work  and  will  so  continue  for  a  period  of 
an  additional  six  weeks  from  date  hereof;  and, 

WHEREAS,  The  City  Attorney  has  advised  this  Commission 
25  f-^niS  nVe£e?Se  t0  the  liability  for  said  accident 
^  !  l      mfp  '  Johnson  has  recommended  a  settlement  in 
flRnn  nn\  Ed7,ar*  Lowery  f°r  the  sum  of  Three  hundred 

men??. 00)  Dollars  and  the  City  Attorney  approves  said  settle- 

NOW    THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
said ^tJH  nr  ^rebJ  futhorized  t0  fully  settle  and  compromise 
Fr«L        /  ?uWard  L°lery  aSainst  the  City  and  County  of  San 
Francisco  for  the  sum  of  Three  hundred  ($300.00)  Dollars. 

Fddv0ttS  ?£  CoBimissioner  Filraer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  68Q 

WHEREAS,  it  appears  that  Mrs.  Fannie  M.  Radcliffe  whilp  a 

onSornfbou?nMavei3nil°QVtreet  Une  f  the  MuniciS^anway6  * 
£       y  13 >  1934-»  was  caused  to  fall  to  the  floor  of 

lilt*  ?P  by  reaSon  ?f  the  sudden  and  unusual  start  of  said  car 
receiving  as  a  result  of  said  accident  a  severe  inlurv  to  the 

Save  rofuLdeLrlght  Shoulder  and  that  sa?a  muscles 

have  refused  to  respond  to  treatment  and  said  loss  of  fvmnU™ 

accompanied  by  pain  upon  movement  appears  to  be  permanent-  Ind, 

^REks>  The  City  Attorney  has  advised  this  Commission 
mn?L^fe  f  6  n?  wltnesses  to  said  accident  other  than  the 
s?ant?a?eaherC^UCt°r  TLth%  ^laintiff  has  witnessed  to  sub - 
Thomas  B    John,^1  m  a?d  *£"  City  Att°rney  in  conjunction  with 
inomas  B.  Johnson,  Claims  Manager  of  the  Municipal  Railwav 

s^m  orr$ToeSo?00?  SetUenent  t0  be  to  Mrs/Radcllffe^in  the 

be    an^Vf  Rf  °R^'  BE  IT  RES°LVED,  That  the  City  Attorney 
the  taid  claL  of  "Mr7  a«^0^^d  ^°  fully  settle  «"»  compromise 
<8,oS"oo)  DoUars!     RadCllffe  ln  the  sum  of  One  Thousand 

ra^0t^n  °f  Comnissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously? 

RESOLUTION  wn.  Afll 

seve/yearfwafSiu^S0^?,17'  &  min°r  °f  the  ^  °f  ab<*>t 
about  liftt  ill  lnJured  wh*le  crossing  Irving  Street  at  or 
a°ou?  Fj-fth  Avenue  on  or  about  March  2?,  I93I  bv  coming 
collis  ion  with  a  Municipal  Street  Car j  and,      7  g  int0 

the  liabllifv  of%h"£-ttt0r?ey  has  adv"ed  this  Commission  that 
licence  fl,         L^^1^  and  County  of  San  Francisco  for  neg- 
w       *      ?2*  ?learly  shown  by  the  statements  of  witnesses 

hands  andS^tmin0Ve,°eived  SeVere  ^ies  to  onf  of  his  ' 
his  bodv  bv  ^Ved  nuaerous  contusions  and  abrasions  of 

n;f.0ody  by  belng  thrown  to  the  pavement  and  the  fender  of 

running  Into^T^  *71Z  hiQ  and  the  ^ft  f?ont  wheels 
o^^tJ       his  hand  and  that  in  the  event  of  recoverv  elain 

sa^d^^aLanrhaf^ferL60^  UP  t0  ^So^So^utlnat 

ck?n  SJT         offered  to  fully  compromise  and  settle  his 
claim  for  damages  against  the  City  and  County  of  San  Francisco 
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for  the  sum  of  $1,250,00  and  the  City  Attorney  has  advised 
this  Commission  that  said  sum  appears  to  be  a  fair  and  reason 
able  compromise  in  said  matter;  now,  therefore, 

BE  IT  RESOLVED,  That  the  City  Attorney  be  and  he  is 
hereby  authorized  to  fully  compromise  and  settle  said  claim 
of  Maurice  Connolly  for  the  sum  of  Twelve  Hundred  and  Fifty 
($1,250.00)  Dollars. 


Thereupon  the  meeting  adjourned  to  resume  at  the  call  of  the 
chair. 
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MINUTES  OF  THE  SEVENTY  THIRD  REGULAR  MEETING 
OF  THE  PUBLIC  UTILITIES  COMMISSION  IN  ROOM  282 
 CITY  HALL  -  DECEMBER  10,  193 4  


The  following  members  were  present: 
Commissioners  Byington,  Filmer,  Mc  Callum,  Murphy 
President  L.  F.  Byington  presided. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  minutes  of  the  72.  regular  meeting  of  the 
Commission  held  November  30,  1934-  and  of  the  adjourned  meeting 
held  December  3,  1934  were  approved. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  were  approved  for  payment: 

Contract  payment  dated  December  1,  1934  for  The  Reconstruction 
of  the  Potrero  Avenue  Line  from  18th.  St.  to  Army  St.,  Munici- 
pal Railway  Contract  No.  168  to  A.  D.  Schader  in  amount 
$2,010.00 

Contract  payment  dated  December  4*  4-934-  for  Installation  of 
Lighting  Conduits  on  Tenth,  Bryant,  Harrison  and  Fell  Streets, 
L&P  Contract  No.  1  to  Globe  Electric  Works  in  amount 
$5,098.10. 

Contract  payment  dated  December  4,  1934  for  Ornamental  Street 
Lighting  System-Potrero  Avenue,  L&P  Contract  No.  4  to  Severin 
Electric  Co.  in  amount  $7,875.00. 

Contract  payment  dated  December  5,  1934  for  Laying  6&8"  Cast 
Iron  Mains  in  area  from  Egbert  St.  to  Sunnydale  Ave.  and  from 
Elliott  St.  to  Griffith  St.,  SFWD  Contract  No.  49  to  Lowrie 
Paving  Co.  in  amount  $2,809.26. 

Contract  payment  dated  December  5,  1934  for  Laying  6&8tf  Cast 
Iron  Mains  in  area  from  8th.  Ave.  to  25th.  Ave.  and  from 
Fulton  St.  to  Lake  St.,  SFWD  Contract  No.  48  to  Lowrie  Paving 
Co.  in  amount  $14,684.38. 

Contract  payment  dated  December  5,  1934  for  Laying  6&8W  Cast 
Iron  Mains  in  area  from  Ocean  Ave.  to  Alemany  Blvd.  and  from 
Junipero  Serra  Blvd.  to  Lee  Ave.,  SFWD  Contract  No.  50  to 
Lowrie  Paving  Co.  in  amount  $2,219.06. 

Contract  payment  dated  December  5,  1934  for  Laying  6&8"  Cast 
Iron  Mains  in  area  from  Division  St.  to  Esmeralda  Ave.  and 
from  Mission  St.  to  Iowa  St.,  SFWD  Contract  No.  51  to  Pacific 
Pavements  Co,  in  amount  $417.73. 

Contract  Payment  dated  December  5,  1934  for  University  Mound 
Pipe  Line  Extension  on  Potrero  Ave.,  SFWD  Contract  No.  62  to 
Sibley  Grading  and  Teaming  Co.  in  amount  $19,115*02. 

Contract  Payment  dated  December  5,  1934  for  Laying  of  the 
Sunset  Reservoir  Supply  line,  SFWD  Contract  No.  61  to  Barrett 
and  Hilp  in  amount  $42,676.43. 
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Contract  payment  dated  December  A,  193/  for  Constn.oti n? 


Contract  Payment  dated  December  7,  193A  for  ThP  rnncf„lnf^ 

C°ont^c?aLCrl6SS^SwPir  "g?  N°-  2>  Secti°onf  IfTO10" 
$223*624.7°'  4         Western  Pipe  and  Steel  Co.  in  amount 

Contract  Payment  dated  December  6,  1934  for  Construction 
tract 6Noayir?SSing  ?ipS  Line  No'  2>  Section  SFTO  ?on- 

6"iw?P9f       toeri°an  COn°rete  and  Steel  PiPe  Co!  in  ^ount 

?imSe^f^?n  f2r  C°ntrac*  Payment  dated  December  6,  193/  for 
l^rlltTkxl^  S™  No«  52 

RESOLUTION  NO,  63? 

now  authorizing  final  payment  of  ffikli  a? u^0l/alnut  Crop  and 
contract.  Payment  oi  *3,621.81  in  full  amount  of 

RESOLUTION  HO.  6a? 

San  FrSsco  WaLr'Stm^  V"'  Chief  En*lneer  of  the 
certain  lands  undlr  til  control  of  f^T^  t]?e  leasinS  «* 
Department,  as  herelnafte?  se° forth?       "  Prancisco  Wa*er 

Commis^T^i?  J*  Public  Utilities 

prove  the  terms  and  cond?ti^^  ?£  San  Francisco  does  ap- 
rizes  the  executito  of  as  lilies?310  leaS6S  &nd  au<*°- 

iS^wSttel1 3S  2°'  San  Mateo  County 

period  of  one  yea?  ftlm  December  TYo??6  ?r  less  for  the 
$60.00  per 

annum,  *  J-V^A  at  a  cash  rental  of 

?he°ffol°Kf  "soluSon'wfrr^  ¥  ^issioner 
ng  res°J-ution  was  adopted  unanimously: 

RESOLUTION  NO.  637, 

Fund  ifStT$I^OOO.So  deposlLrw?tr?hf/0r.the  Revo^ing 
Tracy,  California  br^vT  ^posited  with  the  American  Trust  Co. 

of  tU  Hetch°HetahyrWatCer  S&ffilS,'*  Wag6S  due  employees00* 

Chief TgineSr'of^L'ie^cfnetchfwS         °e?eral  Mana*er 
the  said  l20,/)00.00  from  ?he  Iaidyb!^f    SUPPly  t0  W"hdraw 

ContrSr^Ey  ^Sfg*!^  - 
$20,000.00  from  th/Amer^lr^t^^^  gJJ^ 
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branch  and  place  said  sum  to  the  credit  of  the  1932  Hetch 
Hetchy  Construction  Fund  for  future  allocation  in  the  judge- 
ment of  this  Commission. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  685 

RESOLVED,  That  this  Commission  in  response  to  a  request 
of  the  Manager  of  the  San  Francisco  Airport  request  the  Board 
of  Supervisors  to  enact  the  following  ordinance: 

PROVIDING  FOR  LEASING  OF  AIRPLANCE  AND  ENGINE 
MAINTENANCE  STATION  AT  SAN  FRANCISCO  AIRPORT: 

Be  it  ordained  by  the  People  of  the  City  and  County  of  San 
Francisco,  as  follows: 

PURSUANT  TO  SECTION  91  of  the  Charter,  and  in  accordance 
with  the  recommendation  of  the  Public  Utilities  Commission, 
the  Director  of  Property  is  hereby  authorized  to  lease  space 
ior  an  airplane  and  engine  maintenance  station  at  the  San 
Francisco  Airport  in  San  Mateo  County,  California. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  686 

WHEREAS,  The  Director  of  Property  has  recommended  the 
leasing  of  certain  lands  under  the  control  of  the  Hetch  Hetchy 
Water  Supply  as  hereinafter  set  forth: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does 
approve  the  terms  and  conditions  of  the  said  leases  and 
authorizes  the  execution  of  same  as  follows: 

Ct  J.  Rumble:    That  certain  portion  of  land  located  in  Sections 

oi^*       VKT#  ?A  R*  8  E'  *®MM>  Stanislaus  County,  Calif- 

J^^T*?™^17*7  aC\reS'  for  a  Period  of  one  year  from 
January  1,  1935  at  a  yearly  cash  rental  of  $360.00, 

tLh^tTl^l    *?™?en£ng  at  the  P°int  of  intersection  of 
11  2£  the  ™ate  Hiehway  w*th  the  NW  line  of  Parcel 

ij',  l™}1^  thence  NE  along  the  NW  line  of  said  parcel  11. 
144  foot,  thence  SE  at  right  angles  18  feet;  thence  SW  at 
Hg  Langles  109  feet*  thence  SE  in  a  straight  line  92  feet  to 
"corfr  <*  ^  line  of  Highway.    T.  3  S  R  5  MDB&M  for  one 
year  from  January  1,  1935  at  a  monthly  cash  rental  of  $1.25. 

??^^i0^0f^C?ri?Sioner  MurPhy>  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  687 


frt  v,  *ES0£VED'  TSat  the  c°ntract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the 
of  lhT LC°^ty  2f  San  Francisco  in  pursuance  of  the  provisions 
of  the  Charter  of  the  said  City  and  County,  to-wit:  proVlslons 

FOR  THE  LAYING  OF  THE  UNIVERSITY  MOUND  PIPE  TTMP 
COMPLETION  FROM  BRANNAN  STREET  TO  BROADWAY  SAN 
FRANCISCO  WATER  DEPARTMENT  SPECIFICATION  W    D  65 
NO^  1510  3EA2n0N  "A,?'  FEDERAL  PUB^C  WO^KS  dSckIt 


510 


be,  and  the  same  is  hereby  awarded  to  M.  J.  Lynch,  he  being 
the  lowest  regular  and  responsible  bidder  for  said  Section 
"A"  at  the  following  unit  prices  for  the  estimated  quantities 
stated: 


Item    Description  of  Item,  Estimated  Quantities, 
No.    Unit  Prices   


Total  Amt. 
for  Item. 


Removal  and  delivering  of  steel  pipe  from  the 
Newark-San  Lorenzo  Pipe  Line  to  San  Francisco 
5,6^0  lineal  feet  of  36  inch  diameter  pipe 
at  One  dollar  ($1.00)  per  linear  foot  of 
pipe 


$  5,640.00 


2  Removal  of  lining  and  coating  from  the  steel 
pipe,  5,640  lineal  feet  of  36  inch  diameter 
pipe  at  Fifty  cents  ($.50)  per  linear  foot  of 
pipe 

3  Repairing  holes  in  the  36  inch  diameter  steel 
pipe,  7  holes  at  Twenty  dollars  ($20.00)  per 
hole 

4  Relining  and  recoating  of  steel  pipe  with  single 
standard  wrapping,  6,300  lineal  feet  of  36  inch 
d  iameter  pipe  at  Two  Dollars  ($2.00)  per  linear 
foot  of  pipe 

5  Relining  and  recoating  of  steel  pipe  with 
double  standard  wrapping,  500  lineal  feet  of 
36  inch  diameter  pipe  at  two  dollars  and 
fifty  cents  ($2.50)  per  linear  foot  of  pipe 

8    Fabrication  of  bends,  45  roundabout  seams  from 
36  inch  diameter  pipe  at  Twenty  five  dollars 
($25.00)  per  roundabout  seam  complete 

10    Excavation  and  backfill,  for  normal  trench,  not 
over  6  feet  below  street  surface  for  36  inch 
diameter  pipe,  6,600  lin  eal  feet  at  Six 
dollars  ($6.00)  per  linear  foot  of  trench 

12    Additional  excavation  and  backfill,  for  trench 
from  street  surface  to  8  feet  below  street 
surface,  700  cubic  yards  at  Five  dollars 
($5.00)  per  cubic  yard 


2,820,00 


140.00 


12,600.00 


1,250.00 


1,125.00 


39,600.00 


Additional  excavation  and  backfill,  for  trench 
over  8  feet  below  street  surface,  200  cubic 
yards  at  Eight  dollars  ($8.00)  per  cubic  yard 
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14  Additional  pavement  removal  and  replacement, 
2,000  square  feet  at  Forty  cents  (1*40)  per 

square  foot 

15  Installation  of  pipe,  6,600  lineal  feet  of 

36  inch  diameter  pipe  at  one  dollar  and  thirty 
cents  ($1.30)  per  linear  foot  of  pipe 

17  Installation  of  fittings,  20,000  pounds  at 
Eight  cents  ($.08)  per  pound 

18  Repavement  with  Asphaltic  Concrete,  23,000 
square  feet  at  thirty  cents  ($.30)  per 
square  foot 

19  Repavement  with  Basalt  Blocks  on  concrete 
600  square  feet  at  forty  cents  ($.40)  per 
square  foot 


3,500.00 

1,600.00 

800*00 

8,580.00 
1,600.00 

6,900.00 

240.00 


511 


512 


20  Repavement  with  Basalt  Blocks  on  Sand,  3,600 
square  feet  at  Twenty  cents  ($.20)  per 

square  foot  I  720.00 

21  Maintenance  of  Harrison  St,  Lump  Sum  2f 250*00 
Total  amount  of  Bid  -  Section  "A"  $89,365*00 


And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  the  funds  of  the 
Water  Distribution  Bonds  -  1933 » 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  688 

RESOLVED,  That  the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  in  pursuance  of  the  pro- 
visions of  the  Charter  of  the  said  City  and  County,  to-wit; 

FOR  THE  LAYING  OF  THE  UNIVERSITY  MOUND  PIPE  LINE 
COMPLETION  FROM  BRANNAN  STREET  TO  BROADWAY,  SAN 
FRANCISCO  WATER  DEPARTMENT  SPECIFICATION  W.  D. 
65    REVISED,  SECTION  "B«,  FEDERAL  PUBLIC  WORKS 
DOCKET  NO.  1510-3-a2 

be,  and  the  same  is  hereby  awarded  to  Sibley  Grading  and  Team- 
ing Co.  Ltd.  they  being  the  lowest  regular  and  responsible 
bidder  for  said  Section  "B11  at  the  following  unit  prices  for 
the  estimated  quantities  stated: 

Item    Description  of  Item,  Estimated  Quantities,    Total  Amt, 
No.    Unit  Price  for  Item 


6  Fabrication,  lining  and  coating  of  steel 
pipe  with  Single  Standard  wrapping,  6,000 
lineal  feet  of  30  inch  diameter  pipe  at  Five 
dollars  and  sixty  nine  cents  ($5.69)  per 
linear  foot  of  pipe 

7  Fabrication,  lining  and  coating  of  steel 
pipe  with  double  standard  wrapping,  1,000 
lineal  feet  of  30  inch  diameter  pipe  at 
six  dollars  and  nineteen  cents  ($6.19)  per 
linear  foot  of  pipe 

9    Fabrication  of  bend,  105  roundabout  seams  from 
30  inch  diameter  pipe  at  twenty  two  dollars 
and  fifty  cents  ($22.50)  per  roundabout  seam 
complete 

11  Excavation  and  backfill,  for  normal  trench, 
not  over  6  feet  below  street  surface  for  30 
inch  diameter  pipe,  6,900  lineal  feet  at  six 
dollars  and  fifty  cents  ($6.50)  per  linear 
foot  of  trench 

12  Additional  excavation  and  backfill,  for  trench 
from  street  surface  to  8  feet  below  street 
surface.  1000  cubic  yards  at  ten  dollars 
($10.00;  per  cubic  yard 


$  34, M0. 00 


6,190.00 


2,362.50 


4^,850.00 


10,000.00 
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13    Additional  excavation  and  backfill,  for  trench 
over  8  feet  below  street  surface,  $00  cubic 
yards  at  twenty  dollars  ($20.00)  per  cu.  yd.        $  10,000.00 

14.    Additional  pavement  removal  and  replacement, 
2000  square  feet  at  fifty  cents  ($.50)  per 
square  foot  1,000.00 

16  Installation  of  pipe,  6,900  lineal  feet  of 
30  inch  diameter  pipe  at  one  dollar  and 
ninety  eight  cents  ($1.98)  per  linear  foot 

of  pipe  13,662.00 

17  Installation  of  fittings,  35,000  pounds  at 

twelve  cents  ($.12)  per  pound  4,200.00 

18  Repavement  with  Asphaltic  Concrete.  23.600 
square  feet  at  twenty  nine  cents  ($.29)  per 

square  foot  6, 84-4- •  00 

19  Repavement  with  Basalt  Blocks  on  concrete, 
400  square  feet  at  twenty  nine  cents  ($.29) 

per  square  foot  116.00 

20  Repavement  with  Basalt  on  Sand,  1000  square 

feet  at  thirteen  cents  ($.13)  per  square  foot  130.00 

Total  amount  of  Bid  -  Section  »B»  $133,4-94*50 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  the  funds  of  the 
Water  Distribution  Bonds  -  1933. 


On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  689 

WHEREAS,  It  appears  that  Dr.  Frank  R.  Giard  appeared 
as  an  expert  witness  for  and  on  behalf  of  the  City  and  County 
of  San  Francisco  in  the  suit  of  Gertrude  F.  Reed  for  $20,000.00 
damages,  also  was  of  material  assistance  to  Henry  Heidelberg, 
in  the  cross  examination  of  medical  witness  produced  by  Plain- 
tiff; and, 

WHEREAS,  Dr.  Frank  R.  Girard  has  presented  a  bill  for 
said  services  in  the  sum  of  $125.00  and  the  City  Attorney 
has  advised  this  Commission  that  said  sum  is  reasonable; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  bill  of  Dr.  Frank 
R.  Girard  in  amount  $125.00  is  hereby  approved  and  the 
Controller  is  requested  to  honor  same. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


RESOLUTION  NO.  690 


WHEREAS,  suit  was  brought  by  Lawrence  Solari  against  the 
City  and  County  of  San  Francisco  for  injuries  alleged  to  have 
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been  received  while  a  passenger  on  a  car  of  the  Municipal 
Railway  "KM  line,  wherein  he  asked  damages  in  the  sum  of 
Two  thousand  ($2,000,00)  Dollars;  and, 

WHEREAS,  the  City  Attorney  has  fully  advised  this  Com- 
mission of  the  facts  of  said  accident  and  has  recommended  that 
in  view  of  the  possibility  of  a  verdict  being  rendered  against 
the  City  the  said  action  should  be  compromised  in  the  sum  of 
Two  hundred  ($200.00)  Dollars; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  the  City  Attorney 
be,  and  he  is  hereby  authorized,  to  fully  compromise  and 
settle  the  said  case  of  Lawrence  Solari  vs.  City  and  County 
of  San  Francisco,  in  the  records  of  the  Municipal  Court  of 
the  City  and  County  of  San  Francisco,  State  of  California, 
numbered  67576  in  the  records  thereof,  for  the  sum  of  Two 
hundred  ($200.00)  Dollars. 


Thereupon  the  meeting  adjourned  to  resume  at  the  call 
of  the  chair. 
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MINUTES  OF  SPECIAL  MEETING  OF  THE  PUBLIC 
UTILITIES  COMMISSION  IN  ROOM  282,  CITY 
HALL,  FRIDAY  DECEMBER  21,  1934  at 
5:30  P.  M. 


Present:  Commissioners  Byington,  Filmer,  Eddy,  Mc  Callum, 
Murphy. 

President  L.  F.  Byington,  presided. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  The  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  State  of  California,  hereby 
appoints  Edward  G.  Cahill  Manager  of  Utilities. 


Thereupon  the  meeting  adjourned  to  resume  at  the  call  of  the 
chair ♦  „  - 


RESOLUTION  NO.  691 
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MINUTES  OF  THE  ADJOURNED  MEETING  OF  THE  PUBLIC 
UTILITIES  COMMISSION  IN  ROOM  282,  CITY  HALL  - 
DECEMBER  21.  1934  -  at  5:45  P.M.  


The  following  members  were  present: 

Commissioners  Byington,  Filmer,  Eddy,  Mc  Callum,  Murphy. 
President  L.  F.  Byington,  presided. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  progress  payments  were  approved. 

Approval  of  Certificate  of  Acceptance  and  Final  Payment  dated 
December  19,  1934.  for  Laying  6&8"  Cast  Iron  Mains  in  area 
from  8th,  to  25th.  Avenue  and  From  Fulton  to  Lake  Streets 
SFWD  Contract  No,  48,  to  Lowrie  Paving  Co*  in  amount  $3006.18. 

Recommendation  for  Contract  Payment  dated  December  19,  1934 
for  the  Repaving  of  Street  and  Sidewalk  openings,  SFWD  Con- 
tract No,  60  to  Pacific  Pavements  Co.  Ltd.  in  amount  $758.87. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  692 

WHEREAS,  The  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing  of 
certain  lands  under  the  control  of  the  San  Francisco  Water 
Department  as  hereinafter  set  forth: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  ap- 
prove the  terms  and  conditions  of  the  said  leases  and  autho- 
rizes the  execution  of  same  as  follows: 

B.  LUCHESSI:      That  portion  of  the  Millbrae  Reservoir  lot  on 
the  Buri  Buri  Rancho  just  northwest  of  and  across  the  State 
Highway  from  said  first  party's  Aqua  Pumping  Station,  and 
being  that  portion  between  said  State  Highway  and  a  fence 
running  north  and  south,  which  fence  is  east  of  the  reservoir 
on  said  tract;  for  the  full  term  and  period  of  one  year  from 
January  1,  1935  at  a  cash  rental  of  $344.25. 

A.  MASS0L0:  Portions  of  the  Silva  Tract  in  the  Buri  Buri 
Rancho,  containing  11-1/4  acres,  more  or  less  for  the  full 
term  and  period  of  one  year  from  January  1,  1935  at  a  cash 
rental  of  $200,00. 

E.  E.  PHILLIPS:    Portion  of  Parcel  No.  30  as  described  in  that 
certain  deed  of  March  3,  1930  from  Spring  Valley  Water  Co. 
to  City  and  County  of  San  Francisco;  this  lease  shall  be  for 
lumber  yard  purposes  only  for  the  term  of  one  year  from 
January  1,  1935  at  a  monthly  cash  rental  of  $45.00. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  693 

WHEREAS,  Pacific  Gas  and  Electric  Co.  has  requested  per- 
mission to  continue  the  operation  of  two  electric  power  lines 
across  property  of  the  City  and  County  of  San  Francisco  in 
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San  Mateo  County  under  the  control  of  the  San  Francisco 
Water  Department,  the  said  power  lines  having  been  erected 
and  paid  for  by  the  Crystal  Springs  Country  Club,  tenants 
of  said  City  and  County,  under  their  lease  of  the  aforesaid 
property,  in  order  to  supply  light  and  power  to  the  club 
house  and  pumping  plant  of  said  tenants. 

AND  WHEREAS,  said  Pacific  Gas  and  Electric  Co,  now 
desire  to  purchase  the  aforesaid  lines  from  the  aforesaid 
tenants  and  to  continue  the  operations  thereof, 

THEREFORE,  BE  IT  RESOLVED,  That  the  Pacific  Gas  and 
Electric  Co.  hereinafter  termed  the  "permittee"  be  and  is 
hereby  granted  permission  to  maintain  and  use  two  lines  of 
poles  with  wires  thereon  for  the  distribution  of  electricity, 
hereinafter  collectively  termed  "structures",  within,  over 
and  across  the  following  described  lands  of  the  City  and 
County  of  San  Francisco,  hereinafter  termed  "City",  situated 
in  the  County  of  San  Mateo,  State  of  California,  to- wit: 

That  certain  tract  of  land  designated  as  Parcel  No.  31 
"Crystal  Springs  Reservoir  Lands"  in  the  deed  from  Spring 
Valley  Water  Co.  to  the    ity  and  County  of  San  Francisco 
dated  March  3,  1930,  and"recorded  on  the  same  date  in  Volumne 
491  of  the  Official  Records  of  San  Mateo  County  at  page  1 
et  seq. 

The  route  of  said  lines  of  poles  and  wires  shall  be  as 
follows: 

(1)    Commencing  at  a  point  in  the  westerly  line  of  the 
Sky  Line  Boulevard  at  a  point  northeasterly  300  feet,  more  or 
less,  from  the  club  house  of  the  aforesaid  Crystal  Springs 
Country  Club,  thence  in  a  direct  line  to  said  Club  House,  and 
consisting  of  two  poles  and  wires; 

(2;    Commencing  at  a  point  in  the  westerly  line  of  the 
Sky  Line  Boulevard,  which  point  is  opposite  the  junction  of 
said  boulevard  with  the  county  road  known  as  "The  Black  Moun- 
tain Road",  thence  in  a  northwesterly  direction  1000  feet 
more  or  less,  to  a  pumping  plant  of  the  aforesaid  Crystal 
Springs  Country  Club  and  consisting  of  four  poles  and  wires. 

This  permission  is  granted  subject  to  the  following  terms  and 
conditions  and  shall  not  become  effective  until  receipt  by 
this  Commission  of  a  certified  copy  hereof,  duly  endorsed 
by  a  proper  official  of  said  permittee  duly  authorized  to 
sign  same,  accepting  this  permit  subject  to  said  terms  and 
conditions: 

(1)  This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable  or 
assignable  without  the  approval  of  this  Commission,  and  is 
revocable  at  any  time  at  the  will  of  the  Commission. 

(2)  The  construction,  installation,  repair,  alteration  and 
maintenance  of  the  permittees  structures  shall  be  satisfac- 
tory to  the  General  Manager  of  the  San  Francisco  Water  De- 
partment and  shall  at  all  times  be  limited  to  furnishing 
light  and  power  to  the  Crystal  Springs  Country  Club,  tenants 
of  the  City,  or  their  successors  in  interest  and  for  no  other 
purpose  whatsoever, 

(3)  The  permittee  shall,  on  receipt  of  notice  so  to  do  and 
within  such  reasonable  time  limit  as  may  be  fixed  by  said 
notice,  alter  said  structure  to  such  extent  as  may  be 
necessary  to  avoid  interference  thereof  with  any  pipe,  power 
line  or  other  structure  now  or  hereafter  constructed  by  the 
City,  or  with  any  operations  of  the  City,  or  with  any  use  by 
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the  City  of  the  lands  affected  hereby  or,  if  so  agreed  by 
the  permittee  and  the  General  Manager  of  the  San  Francisco 
Water  Department,  the  permittee  may  pay  to  the  City  the  amount 
of  any  expense  to  which  the  City  may  be  put  as  a  result  of 
such  interference. 

(4)  The  permittee  shall  at  all  times  keep  the  City's  lands 
in  safe  and  sightly  condition,  so  far  as  the  same  may  be 
affected  by  the  permittee's  operations  hereunder* 

(5)  Neither  the  City,  nor  any  Commission,  Board  or  Officer 
thereof  shall  be  held  responsible  or  liable  for  damage  to 
said  structures  resulting  from  any  cause  whatsoever. 

(6)  The  permittee  shall  be  responsible  and  liable  for  any 
and  all  damage  or  injury  to  persons,  property  or  structures 
due  directly  or  indirectly  to  the  construction,  operation 
use  or  existence  of  said  structures  within  the  City's  lands, 
and  shall  promptly  pay  any  just  claim  therefor, 

(7)  In  the  event  that  the  permittee  shall  abandon  the  use 

of  said  structures  or  shall  not  use  the  same  for  any  period  of 
two  consecutive  years,  or  shall  fail,  neglect  or  refuse  to 
to  observe  and  comply  with  any  of  the  conditions  herein 
contained,  or  in  the  event  that  this  permission  shall  be  re- 
voked, then  all  rights  of  the  permittee  hereunder  shall  forth 
with  cease  and  determine, 

(8)  Should  the  permittee  fail  or  neglect  to  do  within 
reasonable  time  any  work  required  to  be  done  by  the  permittee 
under  the  conditions  herein,  this  Commission  shall  have  the 
power  to  do  said  work  at  the  expense  of  the  permittee,  which 
expense  the  permittee  shall  pay  on  demand, 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  694 

RESOLVED,  That  this  Commission  approve  and  authorize 
the  continuance  for  the  year  1935  of  the  arrangement  hereto- 
fore made  whereby  the  Recreation  Commission  shall  assume 
full  charge  of  the  care  of  the  Mather  Auto  Camp  and  with  per- 
mission at  its  discretion  to  impose  nominal  charges  upon 
those  taking  advantage  of  the  facilities  offered  by  the  auto 
camp  and  to  retain  the  proceeds  from  such  charges  in  com- 
pensation for  said  Recreation  Commission's  service  in  keeping 
the  camp  in  a  clean  and  sanitary  condition. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  695 

WHEREAS,  Lorenzo  Rizzi  and  Torido  Rizzi  of  28-40  rSalmon 
St.  has  filed  claim  in  amount  $410.25  against  the  San  Fran- 
cisco Water  Department  for  damages  to  kitchens,  dining  rooms, 
doors,  for  the  replacing  of  concrete  basement  floor,  for 
repairs  to  sidewalk  and  sewer  caused  by  a  broken  three  inch 
main  of  the  Water  Department;  and, 

WHEREAS,  investigation  discloses  the  fact  that  damages 
claimed  were  in  no  way  suffered  through  negligence  on  the 
part  of  the  owners  of  the  premises  or  their  tenants,  but  was 
the  direct  result  of  a  break  in  the  three  inch  main  of  said 
Water  Department; 

NOW,  Therefore,  BE  IT  RESOLVED,  That  subject  to  the 
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approval  of  the  president  of  this  Commission  that  claim  of 
Lorenzo  Rizzi  and  Torido  Rizzi  in  amount  $410*25  be  paid. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NQ1  606 

WHEREAS,  Mrs.  K.  Gramlow  of  1116  Church  St.  has  filed 
claim  in  amount  $42.00  against  the  San  Francisco  Water  Depart- 
ment for  injuries  and  damages  sustained  when  she  stepped 

l*T°a  £e£ective  meter  traP  opposite  3220-22nd.  St.  belonging 
to  the  Water  Department;  and,  e 

investigation  discloses  that  a  Mr.  J.  R.  Davis 
oi  ^48-22nd.  St.  states  that  he  saw  the  accident:  and  that 
injured  called  on  a  Dr.  Peter  A.  Tobin  of  the  Flood  Building 
the  date  of  accident  and  did  receive  treatment  for  inlurv 
to  leg;  and,  **  J 

WHEREAS,  claimant  lost  time  at  her  place  of  employment 
and  this  has  been  verified;  now, 

THEREFORE,  BE  IT  RESOLVED,  That  subject  to  the  approval 
of  the  president  of  this  Commission  that  claim  of  Mrs.  K. 

?n^?Q  ^n??0^  H2'00  for  injuries  sustained  under  date  of 
June  19,  1934  be  paid. 

Filmed  ?Soi?1i?f  ?ommissi?ner  Eddy,  seconded  by  Commissioner 
frilmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO .  6Q7 

.  eA  WHEREAS,  on  the  20th.  day  of  December,  1933,  Milan 

wav  IndZJ^S  a  Pas*enger  on  an  «E»  car  of  (he  Municipal  Rail- 

Marke?  qf^SSpr?iet  °ar  Came  into  violent  collision  with  a 

as  a  result  thSJi?^  Pa£ific  and  Kearny  Streets  an<* 

as  a  result  thereof  said  Milan  Tasovatz  suffered  a  severe 

*°*P??nd  fracture  of  his  leg  and  as  a  result  thereof  has  been 
S£2£?d  eVel  Since  Sald  timG  an<*  in  the  opinion  of  the 
Ir^McS  ^^n^geon  hired  by  the  City  and  County  of  San 
Francisco  to  treat  said  Milan  Tasovatz,  Mr.  Tasovatz  will 
unable  to  work  for  a  further  period  of 'sS'monthl;  an™,  b° 

WHEREAS,  The  City  and  County  of  San  Francisco  assumed 
partial  responsibility  for  this  accident  and  has  been  ™nce 
said  time  furnishing  medical,  hospital  and  nursLrcLe  for 
room  l?Ztl\^L™  additioA  has%aidStheg  board'and 

has  soenf ft 1  f ?™JZ  s}nc?.said  ^cident  to  date  hereof  and 
nas  spent  for  all  of  said  items  the  sum  of  $2,443.25;  and, 

WHEREAS,  the  Market  Street  Railway  Co.  has  entered  in^ 

KrolVooo  #?e  City  and  CoUn^  °f  s«  Francisco  to  pay 
n?  «f??  S    $3,000.00  upon  any  final  settlement  of  said  claim 
of  said  Tasovatz  and  said  Milan  Tasovatz  has  expressed  his 

*3  55667f aJ0^^  Claim  f°r  the  aadiUonalSllho? 

that  s fSm  of  ^oL^n0^67  haS  a<ivised  this  Commission 

The  m!'J!f0R5'  BE  11  RES°LVED  by  this  Commission  that 
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$556.75  to  be  paid  by  the  City  and  County  of  San  Francisco 
for  a  full  release  of  all  claims  held  by  said  Milan 
Tasovatz  against  the  City  and  County  of  San  Francisco. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  No.  698 

WHEREAS,  on  the  first  day  of  November,  1934*  Mrs.  Maria 
Anderson  was  a  passenger  on  run  No.  32,  car  No.  200  of  the 
"B"  line  of  the  Municipal  Railway  and  while  a  passenger 
thereon  said  car  started  with  an  unusual  and  violent  jerk 
causing  Mrs.  Anderson  to  fall  backward  from  the  upper  plat- 
form to  the  lower  platform  causing  her  to  suffer  a  fracture 
of  her  arm;  and, 

WHEREAS,  The  City  Attorney  has  advised  this  Commission 
that  the  City  and  County  of  San  Francisco  is  responsible 
for  negligence  in  this  action  and  that  Mrs.  Anderson  has  in- 
curred hospital  and  doctor  bills  to  the  extent  of  $486.86 
for  the  purpose  of  treatment  and  she  has  agreed  to  take  said 
sum  in  full  payment  of  all  compensation  and  to  give  a  release 
for  all  claims  or  damages  held  by  her  against  the  City  and 
County  of  San  Francisco,  and  the  City  Attorney  has  advised 
this  Commission  that  said  sum  is  a  fair,  just  and  reasonable 
amount  to  be  paid  in  settlement  of  all  claims  of  Mrs.  Maria 
Anderson  against  the  City  and  County  of  San  Francisco. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  to  fully  compromise  and  settle 
all  of  said  claims  of  Mrs.  Anderson  against  the  City  and 
County  of  San  Francisco  for  the  sum  of  $486. 86. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  699 

WHEREAS,  it  appears  that  on  the  24th.  Day  of  April,  1934, 
while  Mrs.  Agnes  R.  Walsh  was  a  passenger  on  a  municipal 
street  car  and  that  shortly  after  boarding  said  car  she  was 
injured  as  a  result  of  a  door  closing  on  her  hand  resulting 
in  a  fracture  of  the  proximal  middle  distal  joints  of  the 
right  long  finger  and  the  injuries  affected  the  motions  in 
the  adjoining  fingers  so  that  the  index,  ring  and  little 
fingers  cannot  be  manipulated  in  the  proper  manner;  and, 

WHEREAS,  it  appears  that  Mrs.  Walsh  was  employed  by 
the  United  States  Government  in  the  Presidio  as  a  stenographer 
and  operator  of  the  typewriter  and  was  receiving  a  salary 
of  $150.00  per  month  and  had  worked  for  the  Government 
twenty  five  years  and  had  three  years  more  to  serve  before 
being  able  to  retire  and  because  of  said  injuries  has  been 
compelled  to  take  a  pension  by  the  Government  on  a  disability 
rating  of  $80.00  per  month,  and  has  been  unable  to  work  since 
the  24th.  day  of  April,  1934;  and, 

WHEREAS,  it  appears  that  this  injury  was  inflicted  after 
Mrs.  Walsh  boarded  said  car  and  while  the  same  was  rounding 
a  sharp  turn  and  that  Mrs.  Walsh  was  forced  to  grab  the 
stanchion  of  said  door  for  the  purpose  of  preventing  her 
falling  and  that  the  liability  of  the  City  for  negligence  is 
clear;  and  it  further  appearing  that  Mrs.  Walsh  will  not 
be  able  to  resume  her  occupation  as  stenographer  and 
typewriter  and  after  repeated  negotiations  Thomas  B.  Johnson 
Claims  Manager  of  the  Municipal  Railway  has  recommended  a 
settlement  of  $2,500.00,  and  this  settlement  has  the  approval 
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of  the  City  Attorney;  now,  therefore, 

BE  IT  RESOLVED,  That  the  City  Attorney  be  and  he  is 
hereby  authorized  to  fully  settle  and  compromise  the  said 
claim  of  Mrs,  Agnes  R.  Walsh  for  the  said  sum  of  $2500.00. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  700 

WHEREAS ,  Helen  He skins  secured  a  verdict  and  judgment 
based  thereon  in  Department  No,  2  of  the  Superior  Court  of  the 
State  of  California,  in  and  for  the  City  and  County  of  San 
Francisco,  against  the  City  and  County  of  San  Francisco  for 
the  sum  of  Three  hundred  ($300.00)  Dollars  by  reason  of  an 
accident  happening  while  she  was  boarding  a  municipal  car  at 
Van  Ness  Avenue  and  Broadway  in  which  the  said  Helen  He skins 
sustained  a  fracture  of  her  ankle;  and, 

WHEREAS,  the  Public  Utilities  Commission  authorized 
an  appeal  to  be  taken  in  said  action  and  it  was  therefore 
necessary  to  secure  a  transcript  of  the  testimony  of  said 
proceedings  and  said  transcript  has  been  compiled  and  S,  A. 
Dewing,  shorthand  reporter  assigned  to  Department  No.  2  of 
said  Superior  Court  has  rendered  a  bill  in  the  sum  of  $199.20 
at  the  legal  rates  charged  for  said  transcript;, 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  said  bill  of  said 
S,  A.  Dewing  short  hand  reporter  is  approved  and  payment  is 
authorized  to  be  made  out  of  funds  controlled  by  the  City 
and  County  of  San  Francisco  through  the  Municipal  Railway 
and  assigned  for  that  purpose. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  701 

WHEREAS,  it  appears  that  Mrs.  Estele  Sargent  was  on  the 
20th.  day  of  August  1934  a  passenger  on  a  street  car  owned 
and  operated  by  the  Market  Street  Railroad  Co,  and  was  injured 
by  reason  of  a  municipal  car  "B"  line  run  No.  20,  car  189 
coming  into  collision  with  said  Market  Street  Railroad  car; 
and, 

WHEREAS,  the  City  Attorney  has  advised  this  Commission 
that  there  is  a  clear  liability  for  the  happening  of  this 
accident  on  the  part  of  the  Municipal  Railway;  and, 

WHEREAS,  it  appears  that  in  said  accident  she  sustained 
the  following  injuries;  a  fracture  of  the  chest  wall  with 
attendant  injuries  to  both  of  her  breasts,  resulting  in  con- 
siderable discloration  and  tenderness,  and  also  a  strain  of 
her  back  muscles  and  by  reason  thereof  she  incurred  bills 
for  X-Rays  and  treatment  by  a  physician  and  lost  wages  from 
her  employment  and  was  confined  to  her  bed  for  a  short  period 
of  time;  and, 

WHEREAS,  the  City  Attorney  has  advised  this  Commission 
that  Thomas  P.  Johnson,  Claims  Manager  of  the  Municipal 
Railway  has  agreed  upon  a  compromise  and  settlement  of  all 
the  claims  for  damages  that  said  Estele  Sargent  and  her 
husband  G,  B.  Sargent  may  have  in  the  sum  of  $250.00  and  this 
sum  appears  to  be  a  fair,  reasonable  and  just  settlement 
to  be  made  on  the  part  of  said  City  and  County  of  San  Fran- 
cisco for  said  damages;  now,  therefore, 
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5i2  * 

BE  IT  RESOLVED,  That  the  City  Attorney  be  and  he  is 
hereby  authorized  to  enter  into  an  agreement  of  compromise 
and  settlement  with  said  Estele  Sargent  and  G.  B.  Sargent 
her  husband,  in  the  sum  of  $250.00. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  702 

WHEREAS,  It  appears  that  on  October  16,  1934*  Mrs. 
Maria  Nisyros  was  injured  while  boarding  a  Municipal  Street 
car  at  Church  and  Market  Streets  and  it  also  appears  that 
said  accident  was  caused  by  a  premature  starting  of  said 
street  car,  Mrs.  Nisyros  sustained  injuries  to  her  left  leg 
and  hip  and  a  twisting  and  spraining  of  the  lumbar  region 
of  her  back  and  was  confined  to  her  bed  for  a  period  of  six 
weeks  and  incurred  doctor  and  X-Ray  bills  in  the  sum  of 
One  Hundred  Sixteen  Dollars  and  Fifty  cents  ($116.50)  and  as 
yet  has  not  fully  recovered;  and, 

WHEREAS,  said  Maria  Nisyros  has  agreed  to  accept  the  sum 
of  Three  Hundred  Fifty  ($350.00)  Dollars  in  full  settlement 
of  all  claims  for  damages  against  the  City  and  County  of  San 
Francisco  and  the  City  Attorney  has  advised  this  Commission 
that  there  is  no  defense  to  the  claim  of  liability  on  the 
part  of  the  City  and  County  of  San  Francisco  and  has  stated 
that  in  his  opinion  said  sum  is  a  fair,  just  and  reasonable 
one  to  be  paid  for  the  full  settlement  and  compromise  of  her 
claims. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  to  fully  compromise  and  settle 
all  claims  of  Mrs.  Maria  Nisyros  against  the  City  and  County 
of  San  Francisco  for  the  sum  of  Three  Hundred  Fifty  $550.00 
Dollars. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  703 

WHEREAS,  it  appears  that  Henry  C.  Clausen,  an  attorney- 
at-law  was  injured  while  boarding  a  street  car  on  November 
17,  1934-  at  the  corner  of  Mason  and  Market  Streets  and  that 
the  City  and  County  of  San  Francisco  has  no  report  of  said 
accident  and, 

WHEREAS,  said  accident  v/as  caused  by  the  premature  start- 
ing of  a  street  car  while  Mr.  Clausen  was  boarding  same  and 
by  reason  of  the  sudden,  unusual  and  violent  jerk  of  the 
car  he  was  thrown  to  his  knee  suffering  an  injury  to  the 
ligaments  and  muscles  thereof  and  was  by  reason  thereof 
compelled  to  remain  in  St.  Luke»s  Hospital  for  a  period  of 
ten  days  and  also  incurred  expenses  as  follows:  Ambulance 
$4.00,  X-Rays  $6.50  and  Doctor  Fees  $75.00  and  loss  of 
earnings  during  a  period  of  approximately  three  weeks;  and, 

WHEREAS,  it  appears  that  the  City  and  County  of  San 
Francisco  would  be  unable  to  defend  suit  in  this  matter  and 
after  repeated  conferences  Mr.  Clausen  has  agreed  to  accept 
Two  Hundred  and  Fifty  ($250.00)  Dollars  in  full  settlement 
and  compromise  of  all  of  his  claims  against  the  City  and 
County  of  San  Francisco. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  THAT  The  City  Attorney 
be  and  he  is  hereby  authorized  to  fully  compromise  and  settle 
all  claims  of  Henry  C.  Clausen  against  the  City  and  County  of 
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DollarsnCiSC°  ^  ^  Sm  °f  TW°  Hundred  and  Fifty  ($250.00) 


On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Kilmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  70^ 

!!5E?E^,n0n,ff0rTabout  SePte^er  24,  1933  at  about  the 
hour  of  5:40  P.  M.  Jeanette  V.  Ide,  while  riding  as  a  guest 
and  passenger  in  an  automobile  in  a  northerly  direction  on 

w  .  J^\aCr2Sf  the  ^ersection  of  Judah  St.  was  injured 
by  a  collision  between  said  automobile  and  a  Municipal  street 
car  owned  ft.  operated  by  the  City  and  County  of  San  Francisco 
and  by  reason  oi  said  collision  sustained  a  fracture  of  the  ' 
HoUiJ  accompanied  by  a  hemorrhage  of  the  brain  and  was  ren- 
dered unconscious  for  a  period  of  about  five  hours  and 

numerous  bruises  and  contusions  over  the  lower  ribs 
on  both  sides  and  a  large  hematoma  of  the  left  parietal  area 
of  the  scalp  and  strains  of  the  vertebral  column  and  bruises 
and  sprains  of  her  left  ankle  and  she  was  confined  to  her  bed 

sumaofsix?een  WT^T^  f W  m0nthS  l0Sing  * 
sum  oi  Sixteen  ($16.00)  Dollars  per  week  during  such  time 

and^she  also  incurred  liability  for  services  of  a  physician, 

vr.ar,yERE*S'         ^ability  of  the  City  and  County  of  San 
EK?pVS™°\.°lear  inJsaid  matter         therefore  said 
tlf%%  n%\  n  J?6  haS  agreed  to  take  the  sum  of  Six  Hundred 
f£22;2  LD^tarf  ?S  a?d  for  a  C0»Plete  satisfaction  and 
~f  easVf  a}1  olaims  for  damages  against  the  City  and  Countv 
?L  r*/raRSHCO>         in  addition  his  agreed  to  secure  for 
the  City  and  County  of  San  Francisco  a  release  and  dismissal 

fet?udeCC^^1°f/C^0n,a?d  °laims  for  n^Id  by  Laura 

^trude  Cleveland,  the  driver  of  said  automobile,  and  the 

ment  of  h&S  rec<~ded  to  this  Commission' the  pa^ 

Sf  o? tnealci^m^ancernable  "*  jUSt  °0mprOnliSe  ^  "leW  °f 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  sublect  to  the 
approval  of  the  president  of  this  Commission,  ttat  the  Citv 
Attorney  be  and  he  is  hereby  authorized  to  fully  comer omiE 

Sd  Cou^v  lf%Tlm  °?  J6anette  V-  Ide  a^Sst  tn^clty*6 
and  county  of  San  Francisco  on  condition  that  a  dismissal  of 

Coutitv  of\?»  Saura  Gertrude  Cleveland  against  thl  City  and 
oounty  of  San  Francisco  accompanies  said  release. 

Thereupon  the  meeting  adjourned  to  resume  at  the  call  of  the 
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